PHILADELPHIA  AND  COLUMBIA  RAILROAD. 


SUPERINTENDENT’S  REPORT, 


FOK  THE  FISCAL  YEAR  ENDING  NOVEMBER  30,  1855. 
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« 


Superintendent’s  Office,  Phil’a  and  Col.  K.  K., 
Parkesburg,  December  1,  1855. 

To  the  Hon.  the  Board  of  Canal  Commissioners : 

Gentlemen: — I  have  the  honor  herewith  to  submit  the  annexed  report  of 
the  working  and  maintaining  of  the  motive  power,  the  cost  of  repairs  and 
condition  of  roadway,  and  the  improvement  of  the  tracks  on  the  Philadel¬ 
phia  and  Columbia  railroad,  for  the  fiscal  year  ending  November  30,  1855. 

V"ery  respectfully. 

Your  obedient  servant, 

J.  B.  BAKER, 
Superintendent. 
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at  Philadelphia . . .  51,750  94 

Toll  on  empty  and  loaded  way  cars . No.  of  cars. .  29, 178  25, 900  98  102, 974  62 

Collections  at  Philadelphia  office  on  freight .  257,460  81 
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Although  the  tonnage  during  the  fall  months  of  the  past  year  has  been 
nearly  fifty  per  cent,  heavier  than  for  the  corresponding  inontiis  of  185d,  yet 
the  total  increase  of  tons  for  tlie  year  is  but  eleven  and  a  half  per  cent. 

The  following  tables  show  the  business  of  1854  and  1855  : 


Comparative  statem.ent  of  business  Eastward. 


f 

Years. 

r 

Tons  cleared. 

Equal  through 

1  o 

tons. 

Tolls  collected. 

1855 . . . 

347,709 

266,567 

$308,280  98 

1854 . . 

304;,096' 

228,515 

258,872  -05 

Increase..  ! . 

43^613 

•  ■  38,052 

49,408  93 

Comparative  statement  of  business  Westward. 


Years. 

Tons  cleared. 

Equal  through 
tons. 

. 

Tolls  collected, 

. 

1855. . . 

133, 333 

116,135 

$266,055  37 

1854 . 

133,142 

114,738 

270,662  25 

Increase . . 

191 

1,397 

Dec’re  4,606  88 

The  increase  in  cleared  tons  was  ;  through  tons  39,449  ]  and  in¬ 

crease  of  tolls  on  freight  going  east  $49,408  93;  and  decrease  going  west 
§4,606  88,  leaving  the  net  increase  of  tolls  derived  from  tonnage  $44,801  05. 

Of  the  increase  in  tonnage,  43,794  tons  were  going  east,  making  the  in¬ 
crease  eastward  nineteen  per  cent.,  and  increasing  the  cost  of  hauling  the 
tonnage  much  more  than  would  have  been  the  case  had  the  trade  been  more 
equally  balanced.  Had  the  trade  going  westward  increased  proportionately 
as  heretofore,  the  cost  per  ton  would,  have  been  several  cents  less,  instead  of 
being  one  half  cent  greater. 

In  1854,  the  cost  per  ton  for  eighty-one  miles  was  seventy’^-six  and  a  half 
cents,  and  the  past  year  seventy-seven  and  one-tenth  cents,  or  nine  and  a  half 
mills  per  ton  per  mile. 

The  Pennsylvania  railroad  transported  over  the  road  in  1854,  28,531  tons 
of  Pittsburg  coal,  paying  $28,815,  being  $1  01  per  ton;  last  year  the  quan¬ 
tity  of  coal  increased  to  49,807  tons,  on  which  was  paid  $30,4!  6  13,  being 
sixty-one  and  a  half  cents  per  ton. 

Durino-  the  discussion  of  the  bill  for  abolishing  the  tonnage  tax  on  coal, 
the  endeavor  was  made  to  demonstrate,  that  the  State  would  derive  a  larger 
income  by  its  repeal,  thereby’’  inducing  a  greater  amount  of  coal  to  be  carried 
over  the  Columbia  railroad,  and  thus  more  than  compensating  in  tolls  for  the 
reduction  in  the  revenue  by*  the  repeal  oi  the  tax. 

To- show  that  this  is  not  the  fact,  and  correct  any  misapprehensions  on  the 
subject,  it  may  not  be  amiss  to  state  the  amount  derived  from  coal  for, the 


last  two  years : 

In  1854,  the  toll  on  28,531  tons,  . .  $28^815  2Q 

Tonnage  tax,  at  78  cents. . .  22^264  18 

51^079  38 

Cost  of  hauling  28,531  tons  on  Col.  paid  Phil.  R.R.,  761  cents...  21,826  21 


Net  revenue  on  28,531  tons  in  1854. . .  29^253  16 
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In  1855,  toll  on  4-9,807  tons .  $30,496  13 

Cost  of  hauling  49,807  tons,  seventy-seven  and  one-tenth  cents,  38,401  19 


Costing 


7,905  06 


More  than  was  actuall3’^  received  on  the  coal,  though  in  addition  to  the  toll 
paid  on  the  coal  in  each  year,  the  car  carrying  it,  returning,  paid  wheel 
toll  equal  to  thirty  cents  per  ton.  The  wheel  toll  is  not  included  in 
the  above  statement  for  either  year.  The  reduction  in  the  toll  for  coal 
from  that  charged  in  1854,  you  will  recollect,  was  made  before  the  tax  was 
repealed,  to  make  the  rates  more  equakwith  those  of  the  Pennsylvania  rail¬ 
road  company. 

The  tax  on  last  year’s  coal  would  have  amounted  to  $37,844 — a  bonus  (per- 
spectively  amounting  to  millions)  given  by  this  act  to  owners  of  coal  lands. 

By  referring  to  the  tonnage  statement  of  the  Columbia  office,  it  will  be  ob¬ 
served  that  the  Pennsjdvania  railroad  company  transported  but  a  few  more 
tons  of  first  class  goods  than  in  1854  ;  2,800  tons  more  of  second  class ; 
20,300  tons  less  of  third  class  ;  and  44,800  tons  more  of  fourth  class.  They 
paid  on  third  class,  in  1854,  $22,257,  and  last  ^mar,  on  same  class,  but  $4,226. 
Until  after  the  receipt  of  the  toimaore  statements,  I  was  not  aware  that  the 
classification  in  the  toll  sheet  of  1855,  differed  so  much  from  the  previous 


year.  • 

For  a  detailed  account  of  the  business  of  the  road,  I  would  respectfully 
refer  j^ou  to  the  accompanying  statements  of  the  collectors  at  each  office. 

Should  no  reduction  be  made  in  the  toll  sheet  the  present  year,  1  think  we 
expect  a  large  increase  in  the  net  receipts.  For  a  few  years  past,  the 
reductions  made  in  tolls  have  prevented  our  deriving  a  profit  from  the  in¬ 
crease  of  business. 

The  receipts  from  passenger  trains  were  $281,379  93,  being  $10,610,  and 
2,858  passengers  less  than  the  previous  j'ear ;  and  the  expenses  of  passenger 
trains  were  $7,618  more  than  in  1854,  owing  to  the  greater  number  of  trips, 
and  to  the  use  of  a  larger  proportion  of  wood  for  fuel  ;  coal  being  found  ob¬ 
jectionable  on  passenofer  trains  durincr  the  summer  and  fall  months. 

it  is  due  to  the  contractors  for  carrying  passengers  over  the  road  that  I 
should  state,  that  they  have  discharged  their  duties  in  a  perfectly  satisfactory^ 


manner. 

They  have  been  unceasing  in  their  efforts  to  afford  every’-  accommodation 
to  passengers.  From  the  commencement  of  their  contract,  they  have  con¬ 
stantly  evinced  a  disposition  to  fulfil  it  faithfully’’,  both  to  the  Com¬ 
monwealth  and  to  the  traveling  community,  and  I  must  do  them  the  jus¬ 
tice  to  say,  that  that  disposition  has  been  fully  carried  into  effect. 

The  cost  per  passenger  for  eighty-one  miles,  was  sixty’--seven  and  one-tenth 
cents,  five  cents  more  than  last  year.  For  a  statement  exhibiting  the  number 
of  miles  traveled,  and  toils  received  from  each  kind,  I  would  refer  you  to  state¬ 
ments  marked  7  and  8,  attached  to  this  report. 

The  tolls  collected  at  the  different  offices  were  $857,048  69,  being  an 
increase  over  1854  of  $35,523  35  5  the  increase  of  1854  over  1853,  was 
$11,046  26. 

The  profit  over  the  working  expenses  and  necessary  y*early  repairs  is 
$436,639  39,  ($8,880. less  than  the  previous  y^ear,)  equal  to  eight  and  tliree- 
fourtli‘p8r  cent,  on  $5,000,000,  and  the  net  revenue  over  all  expenditures,  ex¬ 
cepting  the  re-construction  of  the  track,  is  $358,832  37,  and  is  $25,857  77 
greater  than  last  year,  equal  to  seven  and  one-sixth  per  cent,  on  $5,000,000. 

Permission  was  given  in  the  toll  sheet  of  last  year,  to  carry?"  32,000  pounds 
in  a  car  of  eight  wheels,  including  the  weight  of  car,  and  a  four  wheeled  car, 
when  loaded,  to  u’eigh  15,000  pounds.  This  is  a  great  improvement,  fwul 
benefits  both  the  State  and  transporter.  It  induces  a  larger  amount  of  ton¬ 
nage  in  a  less  number  of  cars. 
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In  October  last  the  press  of  western  business  being  greater  than  the  cars 
on  the  line  could  accommodate,  with  even  this  greater  amount  of  loading,  you 
allowed  a  further  increase  of  2,000  pounds  to  the  long  car,  and  1,000  pounds 
to  a  short  car,  permitting  the  former  to  weigh  34,000,  and  the  latter  16,000 
pounds  ;  a  greater  number  of  tons  were  thus  forwarded  in  a  less  number  of 
cars,  but  I  doubt  whether  any  other  advantage  was  gained  by  the  recent  in¬ 
crease.  I  am  inclined  to  think  that  from  the  construction  of  many  of  the  cars 
the  injurj''  sustained  by  them  and  done  to  the  rails,  and  the  increase  of  power 
required  to  haul  them,  more  than  overbalance  the  saving  gained  by  the  ad¬ 
ditional  loading;  but  by  having  cars  (long  ones  particularly,)  properly  con¬ 
structed  with  centre  bearing  on  the  truck,  numerous  advantages  would  be 
acquired  by  increasing  the  weight  of  a  long  car  to  40,000,  or  even  44,000 
pounds.  All  of  the  cars  passing  over  this  road,  excepting  those  owned  by 
individuals,  have  badly  constructed  pivots.  Instead  of  the  whole  weight  rest¬ 
ing  on  the  centre  of  the  bolster,  it  is  borne  at  three  points,  in  the  centre  and 
each  end. 

Cars  of  this  construction  are  totally  unsuitable  fora  road  crooked  as  ours, 
and  not  one  recommendation  can  be  advanced  in  their  favor  for  running  on 
any  road  in  the  country.  In  a  car  not  having  the  whole  bearing  in  centre  of 
the  truck,  nearly  the  entire  weight,  when  passing  a  curve,  is  thrown  upon  the 
end  of  the  truck  bolster  over  the  outside  or  high  rail  of  the  curve,  thus  pre¬ 
venting  the  truck  from  curving  freely,  forcing  the  flanges  of  the  wheels  against 
the  rail,  wearing  both  rails  and  wheels  with  destructive  rapidity.  If  the 
injury  done  to  the  roadway  and  rolling  stock  were  the  only  disadvantage 
arising  from  this  improper  construction,  it  might  perhaps  be  thought  worthy 
of  but  little  consideration,  as  cars  and  wheels  will  wear  out  and  no  inquiry 
be  made  how  it  was  done.  But  when  it  requires  ten  per  cent,  more  power  to 
haul  such  cars,  thereby  increasing  the  running  expenses  in  equal  proportion, 
it  would  be  well  to  discriminate  in  favor  of  cars  doing  the  least  injury  to  the 
road,  and  requiring  least  power  to  move  them  on  a  curve. 

I  would  recommend  that  all  long  cars  having  suitable  centre  bearing,  with 
the  required  sized  axles,  be  permitted  to  weigh  36,000  pounds,  and  all  short 
cars,  having  the  required  sized  journals,  to  weigh,  when  loaded,  17,000 
pounds.  All  long  cars  not  having  the  whole  weight,  when  on  a  curve,  on 
the  centre  of  the  truck,  to  be  restricted  to  32,000  pounds,  and  permit  no  car 
to  run  after  the  first  of  April,  1856,  having  axles  less  than  four  inches,  and 
journals  less  than  two  and  seven-eigths  inches  in  diameter.  If  all  the  cars 
passing  over  this  road  were  fit  to  carry  five  tons  instead  of  four,  one-fourth 
more  business  could  be  done  with  the  same  number  of  cars  employed  last 
year,  and  no  additional  sideings  would  be  required  to  accommodate  twenty- 
five  per  cent,  increase  of  business. 

To  do  the  business  of  last  year,  481,012  tons,  required  198,939  cars;  by 
allowing  an  increase  of  one  ton  to  each  car,  a  business  of  601,265  tons, 
would  employ  but  the  same  number. 

But  few  of  the  engines  now  built  have  less  than  24,000  to  28,000  pounds 
on  the  truck;  20,000  pounds  is,  therefore,  not  too  much  for  the  truck  of  a 
car  to  carry  safely. 

Whether  the  present  plan  and  construction  of  cars  is  the  best  adapted  for 
the  cheap  and  safe  transportation  of  freight,  is  very  questionable.  A  long  or 
eight  wheeled  car  is  from  twenty-eight  to  thirty-three  feet  in  length,  weighs, 
including  the  trucks,  16,000  pounds,  and  is  permitted  to  carry  18,000  pounds 
of  loading.  This  loading,  in  addition  to  the  weight  of  the  box,  is  borne  by 
two  bolsters,  each  resting  on  a  centre  bearing  or  pivot.  The  weight  being  so 
great  upon  these  two  points  renders  it  difficult  to  construct  bolsters  sufficiently 
strong  to  carry  the  weight  without  bending. 

If  a  six  wheeled  car  could  be  constructed,  having  each  pair  of  wheels  in  a 
separate  truck  or  frame,  coupled  together  in  such  a  manner  as  to  permit  each 
truck  to  curve  freely,  it  would,  I  think,  be  an  improvement  on  the  long  car 
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now  in  use.  A  car  of  this  description  could  be  inade  about  twenty  feet 
in  leno-th  and  from  a  foot  to  a  foot  and  one-half  wider  than  a  lonq-  car.  Three 
six  wheeled  cars  would  occupy  a  space  of  sixty  feet  in  the  train,  having  nine 
pairs  of  wheels  nearly  equi-distant  on  the  track,  and  would  weigh  about  32,000 
pounds,  or  1,750  pounds  on  each  point  of  bearing  on  the  rail. 

Two  eight  wheeled  cars  occupy  in  the  train  sixty-five  feet,  having  four  trucks 
(each  with  two  pairs  of  wheels)  placed  under  the  cars  near  the  ends.  The 
weight  of  the  two  cars  is  32,000  pounds  or  2,000  pounds  on  each  point  of  bear¬ 
ing  on  the  rails  ;  250  pounds  more  of  light  weight  on  each  point  of  bearing 
than  with  six  wheeled  cars.  This  difference  of  course  could  be  made  up  in 
useful  loading  and  would  be  two  and  one-half  tons  greater  in  the  space  of 
sixty  feet ;  or  thirty- five  tons  in  the  train,  and  be  more  equally  distributed  on  the 
track.  Messrs.  Murphy  &  Allison,  car  builders  in  Philadelphia,  have  com- 
menced  constructing  a  six  wheeled  car,  which  I  think  would  be  worthy  the 
attention  of  car  owners  and  railroad  companies. 

The  annexed  table  exhibits  a  comparative  statement  of  the  business  of 
1S54  and  1855 : 


Year. 

Trips  made  by 
locomotives. 

No. cars  pass’d 
Parkesburg. 

Tons  freight 
cleared. 

Cost  of 
motive  potver. 

1855 . . . 

10,807 

210,035 

481,012 

$324,008  24 

1854 . 

10,332 

178,393 

437,238 

291,961  47 

Increase . 

475 

31,642 

43,774 

32,046  77 

The  statement  of  trips  made  by  locomotives  and  cars  hauled  in  1854,  in¬ 
cluded  all  ihe  trips  made  and  cars  hauled  in  that  year  by  passenger,  freight, 
construction  and  wood  trains.  For  the  past  year,  the  trips  made  by  the  en¬ 
gines  employed  in  the  passenger  and  freight  service  alone  have  been  taken. 

If  the  trips  made,  and  cars  hauled  by  the  construction  and  wood  trains 
were  added,  as  in  1854,  the  increase  over  that  year  in  trips  would  be  1,475, 
and  cars  43,642.  The  increase  of  tonnage  cleared  is  ten  per  cent.,  while 
that  of  the  cost  of  motive  power  is  eleven  per  cent.  The  average  cost  of 
wood  was  $3  59i,  and  that  of  coal  per  ton  $4  57|  ;  the  former  one  cent  per 
cord,  and  the  latter  sixty-five  and  a  half  cents  per  ton  greater  than  the  previous 
year. 

V  _ 

The  coal  was  of  much  better  quality  than  that  used  heretofore,  and  more 
costly.  Two  thousand  tons  of  Cumberland  coal,  delivered  in  the  fall  of  1853,  * 
at  the  depot  at  West  Philadelphia,  for  winter  consumption,  cost  $6  50  per 


ton. 

Average  consumption  of  wood  per  trip,  freight  and  passenger  trains, 

1.58  cords . . . . . $5  67 

Average  consumption  of  coal  per  trip,  freight  and  passenger  trains, 

1.37  tons . . . . .  . .  6  17 

Sawing  wood  and  moving  wood  and  coal .  89 

Consumption  of  coke  per  trip . 

Do.  .  •  ...oil.  •  .  .do.  .  . .  gal., at  94^  cents. /44 
Do.  . .  ...cotton  waste .  12^ 


Cost  per  trip  of  81  miles  for  fuel,  oil  and  waste .  13  83f 


The  quantity  of  \yood  consum.ed  was  16,176  cords,  7,058  cords  less  than 
the  previous  year.  The  consumption  of  coal  was  14,889  tons,  and  is  one 
hundred  per  cent,  greater  than  in  1854.  The  cost  of  the  fuel  consumed  in 
1854  to  haul  343,350  tons  freight  eighty-one  miles,  was  $94,100  53,  equal 
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to  twenty-seven  and  four-tenths  cents,  or  three  and  four-tenths  mills  per  ton 
per  mile.  The  fuel  for  the  past  year  cost  $97,512  82,  and  there  was  382,672 
through  tons,  equal  to  twenty-five  and  four-tenths  cents  per  ton,  or  three  and 
one-tenth  mills  per  ton  per  mile,  being  two  cents  less  per  ton,  a  reduction 
equal  to  eight  per  cent.  ($7,528)  on  the  cost  of  fuel  for  the  previous  year. 
This  reduction,  though  small,  is  attributable  to  the  greater  use  of  coal,  and  a 
consequent  reduction  in  the  quantity  of  wood. 

Some  information,  which  may  be  interesting  at  this  time,  was  given  me  by 
a  gentleman  connected  with  the  road  in  1837,  relating  to  the  cost  of  fuel  for 
engines  eighteen  years  ago. 

Cost  of  fuel  per  trip  in . 1837 . .  $14  04.5 

Do . do.  .  .ton . do .  ]  55.3 

Do.  ...  .do.  .  .ton  per  mile,  .do .  1.8 


The  locomotives  employed  at  that  time  were  of  the  smallest  kind,  capable 
of  hauling  from  ten  to  fifteen  cars,  and  from  thirty  to  fifty  tons;  those  now  in 
use  take  from  forty  to  fifty  cars,  with  from  one  hundred  and  sixty  to  two  huiiT 
dred  and  twenty  tons,  costing  one  dollar  and  thirty-one  cents  for  fuel  per  trip, 
one  dollar  and  thirty  cents  per  ton  per  trip,  and  one  and  five-tentlis  cents  per 
ton  per  mile  less  than  at  that  period. 

For  the  year  1855  the  following  is 


The  cost  of  fuel  per  ton,  81  miles 
The  cost  of  the  running  expenses,  con¬ 
sisting  of  fuel,  engineer’s  and  fire¬ 
man’s  wages,  oil  and  work-shop  ex¬ 
penses,  &c.,  per  ton  81  miles. 

Total  cost  of  motive  power  and  road¬ 
way  expenses,  per  ton  for  81  miles. 


95-4_ 


cents;  per  ton  per  mile  3 mill: 


1 

52|®y  cents;  per  ton  per  mile,  mills. 


77  cents;  per  ton  per  mile,  94  mills. 


•  The  results  obtained  from  a  greater  use  of  bituminous  coal,  prove  that  upon 
this  road  coal  can  be  substituted  in  place  of  wood  with  considerable  advan¬ 
tage.  Heretofore  it  was  supposed  that  Pittsburg  coal  was  too  costly  a  fuel 
for  locomotives,  and  Hollidaysburg  coal  was  used  in  connection  with  wood, 
requiring  nearly  as  much  of  the  latter  as  would  run  the  engine  if  no  coal  was 
used.  Although  the  price  of  Pittsburg  coal  is  much  higher  than  Allegheny, 
it  is  found  cheaper  and  better  than  the  latter  in  the  end,  no  wood  being  re¬ 
quired  with  it.  When  practicable,  equal  parts  of  Pittsburg  and  Allegheny 


coal  were  mixed  and  used  to 


good 


advantajre.  In  this  manner  alone  can 


Allegheny  coal  be  used  ;  but  having  the  two  kinds  mixed,  is  both  troublesome 
and  expensive.  We  have,  therefore,  ceased  using  Allegheny  coal,  being  sat¬ 
isfied  that  it  is  more  economical  to  procure  the  best  quality  of  coal,  even'at  a 
much  higher  price.  With  a  view  of  ascertaining  the  respective  qualities  of 
the  different  kinds  of  fuel,  particularly  that  of  coal,  I  had  several  practical 
experiments  made  in  the  months  of  October  and  November,  the  results  of 
which  Avill  be  found  in  the  accompanying  tabular  statement  marked  10.  From 
it  the  following  is  condensed  : 


First  series  of  experiments^  October^  1855. 


Pounds. 

Kind  of  fael. 

No.  of 
cars. 

No.  of 
tons. 

Miles 

ran. 

Vv^ ater  evap¬ 
orated,  gal¬ 
lons. 

Lbs.  of  water 
cvaporM  per 
lb.  of  I'nel. 

Running 

time. 

6, 779 

Pittsburg  h  Allegheny 
0,0:1 1 . . . 

42 

8!. 

81 

7.15 

7,001 

Pittsburg  coal . 

42 

Ofc)  7 

4,509  gat. 

5.88 

8.80 

6,482 

Broad  Toil  coal . 

50 

822 

81 

4,877 

6.8 

7 . 52 
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Second  series  of  experiments^  J\"ovemher^  I8n5. 


Pounds 

Kind  of  fuel. 

No.  of 
cars. 

No.  of 
tons. 

Miles 

run. 

VVater  evap¬ 
orated, gal¬ 
lons. 

Lbs. of  water 
evaper’d  per 
lb.  of  fuel. 

Running 

time. 

16,7]7 

Cords  of  wood,  4f  cords 

44 

323A 

81 

4,71U  gal. 

2.35 

8.00 

6,740 

Broad  Top  coal . 

43 

334| 

81 

5,1181  u 

6.34 

7.45 

6, 204 

Pittsburg  coal . 

42 

343 

81 

4, 693 

6.32 

7.30 

7,012 

Cumberland . 

41 

363A 

81 

4, 785  “ 

5.7 

8.00 

"Weight  of  cars  included  in  No.  of  tons. 


The  engines  employed  in  the  experiments  were  manufactured  at  the  Lan 
caster  locomotive  works,  and  are  considered  wood-burning  engines.  No  alter* 
ations  were  made  in  them  for  burning  coal.  In  both  trials  the  Broad  Top  coal 
proved  the  best  for  generating  steam.  In  the  first  experiment,  one  pound  of 
Broad  Top  evaporated  six  and  three-tenths  pounds  of  water,  and  one  pofind  of 
Pittsburg  coal  evaporated  five  and  thirty-eight  one  hundredths.  In  the  second 
experiment,  there  were  five  hundred  pounds  more  of  Broad  Top  coal  used  than 
Pittsburg,  to  draw  about  the  same  weight  of  train,  yet  the  result  of  this  trial 
shows  that  one  pound  of  Broad  Top  evaporated  six  and  thirty-four  one  hundred 
pounds  of  water,  and  one  pound  of  Pittsburg  evaporated  six  and  thirty- two  one 
hundred  pounds,  In  the  first  experiment,  the  Pittsburg  coal  was  from  West¬ 
moreland  county,  and  the  appearance  of  it  was  not  so  good  as  that  used  in 
the  second  experiment,  which  was  delivered  canal  from  Pittsburg,  and  was 
clean  and  pure.  In  the  last  experiment,  great  advantage  was  given,  without 
my  knowledge,  to  the  Pittsburg  coal,  as  four  tons  were  selected  from  a  pile 
of  eight  tons,  and  therefore  nothing  but  the  pure  article  was  used.  The 
other  kinds  of  coal  used  in  these  experiments  were  not  selected.  It  is  well 
known  that  Pittsburg  coal  possesses  superior  qualities  for  generating  steam, 
but  in  some  respects  it  is  objectionable.  It  burns  too  rapidly,  and  at  times 
generates  more  steam  than  is  required,  and  is  consequently  not  as  economical 
as  coals  that  have  equal  combustion,  and  will  burn  with  more  regularity.  A 
serious  objection  to  the  use  of  Pittsburg  coal,  particularly  in  engines  hauling 
passenger  trains,  is  the  quantity  of  dense  black  smoke  emitted.  From  the 
Broad  Top  or  Cumberland  coals,  there  is  hut  a  small  quantity  of  smoke,  and  I 
think  that  either  of  these  coals  is  preferable  to  and  more  economical  than 
Pittsburg,  even  at  the  same  price. 

In  July  last  I  contracted  for  the  building  of  five  locomotives,  three  of 
which  have  been  delivered  ;  the  remaining  two  are  passenger  engines,  £nd  will 
be  put  upon  the  road  in  December  and  January.  By  referring  to  the  state¬ 
ment  of  the  manager  of  the  shops,  (No.  11,)  showing  the  number  of  trips 
made  by  freight  engines,  and  cars  hauled  each  month,  you  Vvdll  find  that  in 
December,  ISd-I,  there  were  five  hundred  and  forty-nine  trips  made  with 
twenty-six  engines,  hauling  10,912  cars,  and  in  the  month  of  November, 
1855,  eight  hundred  and  forty  trips  were  made  with  the  same  number  of 
engines,  and  hauled  20,398  cars,  nearly  doubling  the  number  of  cars  without 
an  additional  number  of  engines.  Every  engine  fit  for  service  was  employed, 
and  we  were  only  enabled  to  do  this  large  increase  of  business  by  the  over  use 
of  our  power,  running  a  number  of  the  engines  a  second  trip  each  day  over  the 
road,  which  is  hard  service  for  the  men,  and  destructive  to  the  locomotives, 
not  allowing  the  engineers  sufliczent  time  to  examine  their  engines  properly 
after  their  day’s  service,  and  consequently  they  become  out  of  order  much 
sooner  than  if  time  was  allowed  for  proper  care  and  atteoticn.  The  same 
difficulty  exists  now,,  that  has  always  been  a  drawback  in  the  management  of 
this  road,  that  of  being  too  limited  in  the  amount  of  power.  Tlic  time  has 
never  yet  arrived  when  there  has  been  a  surplus.  For  the  past  three  years, 
the  Legislature  has  been  as  liberal  in  appropriating  funds  as  the  Canal  Board 
desired,  but  your  Superintendent  felt  a  backwardness  in  asking  you  for  more 
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funds  than  he  thought  absolutely  necessary  to  carry  on  the  business  ;  indeed, 
he  often  under-estimated  the  wants  of  tliis  department  of  the  public  works, 
knowing  that  the  wants  of  other  portions  were  large  and  pressing,  and  as 
long  as  we  could  conduct  the  business  with  any  degree  of  despatch  and  regu- 
laritj^,  1  refrained  from  asking  larger  appropriations  for  the  purchase  of  new 
engines  ;  but  the  business,  during  the  fall  months,  has  been  so  unprecedently 
large,  that  ability  to  accomplish  it  with  proper  despatch  has  been  almost  be- 
yond  our  power.  Fortunately  two  large  engines,  built  for  the  Portage  road, 
were  in  readiness  to  be  delivered  in  the  beginning  of  November,  and  as  they 
would  not  be  required  for  that  road  until  spring,  you  authorized  the  Superin¬ 
tendent  to  have  them  delivered  on  this  road  for  use,  until  wanted  on  the  moun¬ 
tain.  This  increase  of  power  enabled  us  to  forward  one  hundred  more  cars 
each  day'  than  we  could  otherwise  have  done,  yet,  notwithstanding  this  un¬ 
expected  addition,  from  fifty  to  three  hundred  cars  have  been  left  over  three- 
fourths  of  the  time  for  the  last  two  months  of  the  year,  and  had  the  Penn¬ 
sylvania  railroad  greater  facilities  for  the  discharge  of  their  freight,  our 
ability  to  keep  them  in  cars  at  West  Philadelphia  would  not  have  been  ade¬ 
quate.  As  it  is,  however,  we  have  by  the  greatest  exertion  been  enabled  to 
keep  them  supplied  at  that  point  with  as  many  cars  as  they  are  able  to  dis¬ 
pose  of,  although  a  large  number  may  frequently  be  left  at  Columbia  and  Har 
risburg.  it  is  to  be  presumed  the  Pennsylvania  railroad  company  will  pro¬ 
vide  additional  facilities  for  hauling  their  cars  and  freight  from  West  Phila¬ 
delphia,  and  to  meet  their  requirements,  in  that  case,  a  large  accession  to  our 
power  will  be  required  the  present  year. 

Over  a  month  since  I  laid  some  of  these  facts  before  you,  and  you  author* 
ized  me  to  contract  for  ten  new  engines,  which  I  have  done;  twelve  we  wil^ 
require,  (ten  freight  and  two  passenger.) 

I  have  asked  for  an  appropriation  to  pay  for  eleven,  the  twelfth  can  be  paid 
for  by  the  sale  of  some  of  the  old  ones.  This  will  be  a  large  increase  of 
power,  but  not  one  engine  more  than  the  business  will  require. 

At  the  close  of  this  year  there  were  sixty-three  engines  on  the  road,  com¬ 
prising  eighteen  large  first  class,  capable  of  hauling  from  thirty-eight  to 
fifty  cars ;  ten  second  class,  capable  of  hauling  twenty-eight  to  thirty-two 
cars;  seven  third  class,  capable  of  hauling  from  twenty  to  twenty-five  cars, 
and  twenty-five  fourth  class,  (thirteen  of  which  are  unfit  for  use.)  Those  that 
can  be  used,  are  employed  in  the  service  of  wood,  construction  and  emigrant 
trains.  For  the  performance  of  the  different  engines  during  the  past  year,  I 
would  refer  you  to  the  statement  of  the  manager  of  the  shops.  It  gives  the 
date  of  the  delivery  of  the  engines,  number  of  trips  made  by  each  one,  and 
number  of  cars  hauled,  and  shows  satisfactorily  whose  make  of  engines  per¬ 
formed  the  greatest  service,  and  consequently  are  most  valuable  to  the  State. 

The  engines  that  have  performed  the  most  service,  with  the  least  cost,  are 
those  manufactured  under  the  superintendency  of  John  Brandt,  Esq.,  wdio,  in 
the  opinion  of  the  undersigned,  is  not  excelled  in  his  profession  in  the 
country. 


The  act  of  May  7,  1855,  appropriated  for  motive  powder  ex¬ 
penses . .  $313^000  00 

And  by  act  of  May  9,  1854 . . . . .  70^000  00 


Total  for  the  year  1855 .  383^000  00 

Of  this  there  has  been  exjpended .  $321^352  80 

And  debts  contracted . . .  60,706  93 

-  382,057  73 


942  27 


Leaving  of  the  appropriation  unexpended 
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The  act  of  May  7,  18a5,  provided  $40,000  for  the  purchase  of  four  eugines, 
and  $8,000  for  turn-table,  steam  hammer,  &:c.  Instead  of  purchasing  four 
en^^ines,  I  contracted  for  five,  feelintr  assured  that  the  latter  number  would 
not  be  more  than  would  be  required. 

In  the  statement,  No.  3,  of  the  expenditures  of  the  motive  power  department 
I  have  provided  for  the  payment  of  the  five  engines  ;  and  also  under  the  head 
of  additions  to  West  Philadelphia  depot,  of  the  improvements,  by  building 
five  additions  to  the  engine  house,  costing  $2,000,  for  which  no  appropriation 
was  asked.  I  have  in  progress,  and  have  made  provision  for  the  payment  of 
every  thing  contemplated  in  my  last  report,  besides  pa^'ing  for  another  loco¬ 
motive,  and  the  re-building  of  the  engine  Hercules  at  a  cost  of  $1,500.  This 
engine,  after  being  repaired,  was  taken  to  the  Portage  road  before  we  had  any 
use  of  it.  To  do  all  of  which  cost  $13,000.  This  sum,  with  the  $9i2  27 
left  of  the  appropriation,  amounts  nearly  to  $14,000  less  than  the  estimates 
for  the  year. 

The  expenditures  in  the  work  shops  have  been  much  greater  than  in  any 
previous  year.  Some  of  the  engines  have  been  in  use  from  six  to  ten  years, 
and  require  new  furnaces;  three  of  which  have  been  completed  at  a  cost  of 
three  to  four  thousand  dollars.  Two  more  are  partly  finished. 

In  many  respects  we  have  been  very  fortunate  with  the  power.  We  have  had 
few  accidents  at  switches,  which  formerly  were  a  continual  source  of  danger, 
trouble  and  exnense.  in  the  runninof  of  the  trains,  the  engineers  have  been 
more  careful  than  heretofore,  and  we  have  had  but  one  or  two  collisions  by 
running  into  the  rear  end  of  a  train  in  advance.  Those  that  have  occurred, 
I  have  great  reason  to  charge  upon  the  agents  of  the  cars,  not  giving  proper 
notice  to  a  coming  train. 

In  one  respect  only  have  we  been  unfortunate, in  having  two  of  our  engines 
blowu  up.  The  first,  named  the  “  Governor,”  exploded  June  29,  as  it  was 
hauling  its  train  out  of  Columbia.  It  was  of  the  largest  class,  and  had  run 

O  O' 

less  than  one  year,  and  shortly  before  its  explosion,  had  been  put  in  complete 
repair.  The  driving  shafts,  wheels  and  different  parts  of  the  machinery  were 
entirely  renewed.  If  the  construction  of  the  boiler  was  as  defective,  and  as 
miserably  put  together  as  the  driving  works  and  machinery  of  the  engine,  it 
is  only  surprising  it  had  not  gone  to  pieces  long  before ;  but  up  to  the  time  of 
the  explosion,  the  boiler  seemed  perfect.  This  circumstance,  and  the  subse¬ 
quent  discovery  that  the  safety  valves  had  been  improperly  arranged,  and  tied 
down  by  the  engineer,  lead  us  to  suppose  that  the  engine  was  forced  to  pieces 
by  too  great  a  pressure  of  steam,  '['here  is  no  knowing  what  amount  of  pres¬ 
sure  there  may  have  been,  as  the  engineer  was  killed  instantly,  'fhe  fireman, 
James  Flanigan,  of  Philadelphia,  a  young  man  twenty-one  years  of  age,  was 
also  sadly  injured,  both  eyes  being  destroyed.  The  boiler  part  of  the  engine 
was  torn  into  fragments. 

The  second  one,  the  “Columbia,”  exploded  November  9,  near  Pennington- 
ville,  while  moving  up  grade,  it  had  been  in  service  five  or  six  years,  and  to 
•  all  appearances,  was  in  a  safe  condition.  The  engineer  was  John  Wilhelm, 
than  whom  we  have  not  a  mere  prudent  or  experienced  hand,  and  who  had  been 
employed  on  the  road  for  eight  or  ten  years.  For  many  years  he  ran  the  night 
passenger  train,  and  was  considered  by  all  who  knew  him  a  most  careful  man. 
His  life  was  most  miraculously  saved,  being  thrown  at  least  thirty  feet  high, 
and  falling  some  forty-five  feet  to  the  foot  of  an  embankment.  In  his  fall  he 
came  in  contact  with  the  telegraph  wire,  drawing  it  with  him  to  the  ground, 
and  in  all  probability  thus  saving  his  life.  He  escaped  with  a  broken  thigh. 
In  a  conversation  with  him,  he  assured  me  that  the  explosion  was  not  caused 
a  want  of  water.  He  had  been  in  the  furnace  the  day  before  for  several 
hours,  and  did  not  see  any  thing  imperfect  in  the  crown  sheet  or  furnace.  He 
considered  the  engine  safe  and  perfect,  as  it  had  been  the  year  before.  From 
the  appearance  of  the  wreck,  the  crown  sheet  gave  way  first.  The  iron  has  the 
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appearance  of  being  chafed  where  the  crown  sheet  is  flanged  and  joins  the 
furnace  sheet. 

The  fireman,  Joseph  Channel,  of  Lancaster,  was  hilled  at  the  instant.  He  was 
a  very  worthy  and  deserving  man,  and  leaves  a  wife  and  two  children. 

The  re-hnilding  of  the  Governor  is  nearly  completed,  and  will  be  in  service 
by  the  middle  of  December.  To  re-build  it,  cost  upw^ards  of  three  thousand 
dollars.  I  feel  confident,  from  the  care  and  labor  bestow^ed  on  its  re-con¬ 
struction  by  the  foreman  of  our  shops,  that  the  engine  will  be  more  valuable 
and  serviceable  than  when  it  first  came  upon  the  road. 


W^ATER  STATION’S, 


On  part  of  the  line,  the  supply  of  water  is  scarcely  sufficient  for  the  large 
business  we  are  now  doing.  Provision  will  have  to  be  made  the  ensuing 
year  to  obtain  an  increased  supply.  None  of  the  stations  east  of  the  Steam¬ 
boat  are  supplied  with  running  water,  and  the  quantity  they  afford  is  but 
limited. 

At  the  Paoli,  Mr.  John  D.  Evans  is  having  an  engine  placed  at  the  spring 
some  distance  from  the  road,  for  the  purpose  of  inert  using  the  supply  at  this 
important  station.  Should  the  spring  afford  the  quantity  required,  an  addi¬ 
tional  station  wdli  not  be  needed  in  that  neighborhood. 

For  several  months  the  past  summer,  there  has  been  an  insufficiency  of 
water  at  the  depot  at  West  Philadelphia,  and  we  shall  be  compelled  next 
spring  either  to  make  arrangements  wiih  the  city  for  a  supply,  or  bring  it 
from  the  Schuylkill  direct. 

One  of  my  predecessors  made  arrangements  to  conduct  water  from  a  spring- 
in  the  neighborhood  of  Downingtovvn  to  the  station,  and  gave  permission,  in 
lieu  of  damage  to  the  owmer  of  the  spring,  to  make  an  attachment  to  the  pipe 
some  distance  from  the  station,  by  which  arrangements  a  great  portion  of  the 
water  is  cut  off,  and  latterly  the  owmers  of  the  ground  through  wdiich  the 
pipe"  passes  have  been  possessed  with  the  idea  that  the  State  laid  the  pipes 
for  their  especial  benefit;  and  have  made  other  .connections  for  farming  pur¬ 
poses  ;  thus  using  nearly  all  the  water  before  it  reaches  he  station.  To  make 
the  station  of  any  value  to  the  road,  I  ,was  compelled  to  cut  off  all  the  attach¬ 
ments.  it  is  but  just  and  proper  that  Mr.  Hunt,  the  owmer  of  the  spring, 
should  be  paid  for  the  use  of  the  w-ater  at  this  station. 

r  Four  hundred  feet  of  new  three  inch  pipe  have  been  laid  at  this  station. 
All  of  the  other  stations  liave  been  kept  in  repair. 

The  following  estimates  are  made  for  the  repair  of  w'ater  stations,  and  is 
included  in  the  motive  power  expenses; 

White  Bali  station,  new  house  and^  tubs .  $2'*0  00 

Eagle . do.  ..horse  powder,  shed  and  tubs .  350  00 

Paoli . do.  . .sundry  repairs . .  . . .  .  100  00 

Steamboat . do.  ..two  tubs  and  house  repaired . .  150  00 

Gailagherville.  ..do.  .turn  tubs  and  house  repaired .  300  00 

Lemon  place.  .  .dp.  .t^vo  tubs  and  bouse  repaired . .  150  00 

New  station  on  West  Philadelphia  road.  . .  600  00 


,9P0  00 


DEPOTS  AND  PARKESBURG  SHOPS. 


For  some  years,  the  aTrangcment  of  the  engine  house  at  Philadelphia  has 
been  ill  adapted  for  the  accommod.-ition  of  our  large  engines.  The  turn-table 
was  not  large  enough  to  turn  an  eiioiiie  and  tank  together,  rendering  the 
operation  of  turning  laborous  and  tedious.  Neither  were  the  tracks  long 
enough  to  hold  the  large  engines  with  their  tanks.  To  expedite  the  business 
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of  turning  the  engines,  it  was  considered  necessarj'  to  put  in  a  fifty  feet  turn¬ 
table,  and  lengthen  the  tracks  by  building  additions  fifteen  by  twenty-two 
feet  to  tbe  round  house,  opposite  the  ends  of  the  tracks.  Four  <  f  these  im¬ 
provements  have  been  completed,  and  the  fifth  is  in  progress.  These  addi¬ 
tions  add  much  to  the  size  and  convenience  of  the  depot,  and  are  thought  a 
great  improvement  to  the  appearance  of  the  round-house.  From  four  to  six 
more  additions  will  be  added  this  year.  The  turn-table  is  made  of  cast  iron, 
and  manufactured  by  William  Sellers  &:  Co.,  of  Philadelphia,  with  Parry’s 
anti-friction  box  or  pivot,  of  which  I  cannot  speak  too  highly.  No  gearing 
is  required,  and  two  men  can  turn  the  heaviest  loco’notive  in  one-third  the 
time  that  half  a  dozen  could  with  the  old  arrangement.  This  is  not  the 
only  advantage*!*  possesses  oyer  the  ordinary  kind,  as  I  think  it  will  last 
longer  than  most  other  pieces  of  machinery  connected  with  railroads. 

The  Columbia  shops  are  of  considerable  importance  for  repairing  engines 
during'  the  time  they  are  layins:  at  that  end.  They  have  never  had  any  suita- 
’ble  tools,  and  1  have  been  compelled  to  order  a  drill  press  and  lathe  for  them, 
which  will  cost  eight  hundred  and  fif^y  dollars.  During  a  large  portion  of 
the  time  but  a  limited  quantity  of  water  could  be  obtained  from  the  water 
company  of  Columbia,  and  to  provide  a  greater  amount,  a  well  was  com¬ 
menced  at  tbe  depot,  but  as  yet,  w'e  have  not  enough  water  to  secure  us  against 
want  in  low  water.  There  has  been  expended  upon  it  two  hundred  and  forty 
dollars.  Two  additional  tubs  will  be  put  up  in  the  engine  house  this  month, 
so  that  a  larger  quantity  can  be  secured  and  retained  for  use. 

The  shops  at  Parkesburg  require  some  additional  tools  this  year.  The 
repairing  of  engines  has  become  so  large  iiii  item  in  our  expenses,  and  so  im¬ 
portant,  that  ill  all  probability  we  will  have  to  erect  an  addition  next  spring, 
to  accommodate  the  coppersmiths,  as  the  space  they  now  occupy  will  be  re¬ 
quired  for  forge  fires.  The  steam  hammer,  for  ivhich  an  appropriation  was 
made  last  year,  will  be  put  up  this  month. 


The  new  tools  required  and  cost  of  each,  are  as  follows  : 


An  engine  lathe  with  screw  cutting  gearing . . . . .  $350  OO 

Planing  machine,  4i  feet  by  24  inches  wide . .  650  00 

Bolt  cutting  machine .  400  00 

And  for  building  coppersmith  shops .  400  OO 


1^800  00 


The  following  named  amounts  will  he  required  for  the  motive  power  de¬ 
partment,  and  for  other  purposes,  viz  : 


For  running  expenses  estimated  at  12  per  cent,  increase  of 

business .  .$313*600  00 

For  superintendence,  &c .  47^000  OO 

For  eleven  new  engines — eight  at  11^000  and  three  at  10 ^000,  1  IS ^000  00 

For  machinery  for  Parkesburg  shops .  1^800  00 

For  machinery  for  Columbia  shops .  850  00 

For  four  additions  to  round  house  at  West  .'Philadelphia .  ......  1^600  00 


482,850  00 


REPAm  DEPART:yEXT. 


Ever^r  exertion  has  been  made  to  keep  the  old  portion  of  the  south  track  in 
passable  condition,  and  it  is  a  source  of  satisfaction  that  we  have  been  enabled 
to  strengthen  it,  so  as  to  allow  the  passag'j  of  the  faige  and  increasing  biisi- 
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ness  now  tbrowii  upon  it.  If  the  old  rail  had  not  been  made  of  the  best  iron, 
it  would  have  been  impassible  long-  since.  Wherever  it  was  possible  to  put 
in  additional  cross-ties  between  the  stone  blocks,  both  in  straight  lines  and 
carves,  it  has  been  done,  and  as  long  as  the  frost  does  not  affect  the  ground, 
the  track  will  be  reasonably  safe,  but  in  hard  freezing  weather  the  cross-ties 
are  disturbed,  and  the  stone  blocks  remaining  permanent,  the  rails  are  thus 
raised  from  the  blocks,  lessening  the  bearings  and  sometimes  causing  the  rail 
to  break  when  the  train  comes  upon  it. 

The  same  effect  is  produced  when  the  frost  leaves  the  ground,  the  bearings 
being  merely  reversed ;  the  rail  resting  upon  the  blocks  while  the  cross-ties 
sink  below.  This  operation  has  been  going  on  for  the  last  twenty  years, 
the  engine  making  a  waved  line  of  the  rails,  and  the  repair  meip  making  them 
straight  again,  and  it  is  no  cause  of  wonder  that  they  cannot  be  relied  upon 
for  carrying  with  safety  the  present  trade. 

There  are  but  seventeen  miles  less  of  old  track  than  existed  one  year  ago. 
Nothing  was  done  at  renewing  the  old  track  until  after  the  day  the  works  . 
were  offered  for  sale  ;  consequently,  we  had  more  old  track  to  contend  with  at 
the  approach  of  winter,  than  we  anticipated  when  my  last  report  was  made. 
Should  the  winter  pass  over  without  any  fatal  accident  occurring  from  the 
state  of  the  south  track,  we  will  have  cause  to  be  thankful.  Before  the  arri¬ 
val  of  an  other  winter,  I  trust  we  shall  have  the  new  track  completed,  after 
which,  we  will  have  some  degree  of  assurance  that<our  daily  business  can  be 
transacted  with  safety,  to  which  we  are  now  strangers. 

Nearly  seven  thousand  new  cross-ties,  and  all  the  good  ones  taken  from  the 
renewed  portion  fit  for  use,  and  all  the  sound  key-chairs  that  the  men  could 
put  on  were  used  in  the  repairs  of  the  old  track.  Six  of  the  old  crossings 
have  been  re-laid  with  heavy  T  rail. 

The  old  portion  of  the  north  track,  between  Whitehall  and  Paoli,  not  hav¬ 
ing  been  re-laid  when  the  rest  of  the  track  Was  re-constructed,  we  were 
obliged  to  take  up  one  and  a  quarter  miles  of  the  worst  part  and  replace  it 
with  heavy  rail,  and  twenty-five  tons  of  iron  were  required  to  re-lay  the  wmrn 
out  rails  of  the  north  track,  thus  using  one  hundred  and  fifty  tons  of  new  rail 
in  the  repairs  of  the  north  track. 

The  cost  of  the  repair  department,  including  the  new  bridges,  (Statement 
No.  4,)  has  consequently  been  large,  greater  than  I  trust  will  be  required 
for  the  repair  of  the  road  for  some  years.  1  would  ask  for  an  appropriation 
for  the  repairs  of  the  road  in  the  year  1856,  of  the  following  amounts,  viz : 


For  labor .  $62^000  00 

For  cross-ties . 4^800  00 

For  one  hundred  and  fifty  tons  T  rail .  10^500  00 

For  lumber . . .  1  ^800  00 

For  tie  rail  chairs  and  the  castings .  .  1^200  00 

For  smith  work . - .  1^800  00 

For  hardware  nod  tools . 600  00 

For  three  tons  spikes . 300  00 

For  gravel  train . 1^600  00 

For  twelve  new  hand  cars . «... . . .  780  00 

F’or  salary  of  assistant  supervisor., . .  912  00 


86,292  00 


RAILROAD  BRIDGES. 

The  most  of  them  are  old  structures,  and  require  much  attention  and  con¬ 
siderable  expense  to  keep  them  up.  Little  Conestoga,  Mill  creek  and  Valley 
creek  have  all  had  additional  trussels  erected  under  some  of  the  spans,  and 
all  of  the  other  bridges  have  had  suflicient  repairs  to  keep  them  safe. 
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Owins:  to  the  late  period  at  which  we  commenced  re-building  the  Downing- 
town,  bridge,  it  is  not  yet  finished  ;  but  by  the  first  of  January  we  expect  to 
have  the  use  of  the  new  bridge.  In  my  last  report  it  was  contemplated  to 
have  but  one  span  j  but  observing  a  very  heavy  freshet  in  the  Brandywine,  it 
\  was  thought  best  to  have  two,  which  has  made  the  cost  somewhat  greater 
than  my  estimate,  though  not  suflicient-y  so  to  render  it  necessary  to  ask  for 
an  additional  appropriation,  as  there  will  be  funds  enough  remaining  of  the 
appropriation  for  Pequea  and  Downingtown,  to  complete  them  both.  Timber, 
the  past  season,  was  found  thirty  to  forty  per  cent,  cheaper  than  when  the 
estimates  were  made ;  and  one  span  of  the  trussel  work  estimated  for  the 
bridge  at  Downingtown,  was  saved  by  building  two  spans.  The  timber  for 
Pequea  will  be, ordered  in  December,  and  the  bridge  put  up  as  soon  as  the 
weather  will  permit  in  the  spring. 

Preparations  have  been  made  for  commencinof  Little  Conestooa  bridgfe. 

1  O  O  O 

Some  of  the  trussel  work  has  been  put  up  under  the  spans  that  are  intended 
•to  be  filled  up  with  earth.  An  appropriation  will  be  required  of  eleven  thou¬ 
sand  nine  hundred  dollars,  to  build  one  span,  two  abutments,  and  complete 
the  trussel  work  for  a  double  track.  Five  of  the  spans  will  be  on  trussel 
work,  which  is  a  precarious  kind  of  structure  for  a  railroad,  and  should  be 
filled  with  earth  as  soon  as  practicable,  as  the  trussels  cannot  be  dispensed 
with  for  years  after  the  filling  in  is  completed.  All  of  the  earth  will  be 
dropped  from  above,  and  will  be  so  loose  that  the  embankment  will  settle  from 
four  to  six  feet  in  two  or  three  years  from  its  first  completion.  Forty-seven 
thousand  yards  of  embankment. will  be  required,  and  will  cost  about  fourteen 
thousand  dollars ;  and  I  would  recommend  an  appropriation  of  that  sum  for 
its  completion. 

In  my  report  of  1833,  I  called  your  attention  to  the  condition  of  the  em¬ 
bankment  at  the  Big  Conestoga  bridge,  and  asked  for  an  appropriation  to 
raise  it  to  grade,  it  having  settled  at  that  time  from  two  to  three  feet  ;  and 
during  the  past  years  it  has  become  much  worse,  the  bank  in  some  of  the 
spans  having  sunk  from  eight  to  ten  feet.  It  has  also  become  too  narrow  at 
the  top,  owing  to  the  insufliciency  of  the  base.  When  first  laid  out,  the  slope 
was  made  too  steep,  and  the  action  of  heavy  rains  and  frost  has  carried  much 
of  the  top  to  the  base,  and  it  now  requires  a  larger  amount  of  earth  than  it 
would  have  done  if  more  had  been  used  on  its  first  construction.  The  trussel 
work  in  this  embankment  has  been  the  cause  of  some  trouble;  Avhere  the 
earth  has  left  the  trussels,  which  is  the  case  throughout  its  entire  length, 
several  of  the  caps  and  stringers  have  broken.  It  will  cost  nearly  as  much 
to  put  new  trussels  as  to  fill  with  earth,  and  I  would  earnestly  recommend  an 
appropriation  for  it.  About  eleven  thousand  six  hundred  yards  will  be  re¬ 
quired,  and  will  cost  three  thousand  five  hundred  dollars.  The  jState  owns  a 
piece  of  ground  near  the  bridge,  from  which  the  earth  can  be  taken. 

The  bridge  over  Strickler’s  dam  has  been  in  a  rotten  condition  for  several 
years.  By  repeated  repairs  only  has  it  been  kept  up.  To  keep  it  safe  another 
year,  will  be  almost  impossible.  The  span  is  one  hundred  and  twenty  feet. 
The  abutments  are  good.  To  place  the  superstructure  upon  them,  will  require 
about  two  thousand  two  hundred  dollars. 

Mill  creek  will  require  an  expenditure  of  eight  hundred  and  twenty-five 
dollars.  To  keep  this  bridge  in  proper  condition,  requires  constant  attention 
and  expense. 

Nothing  was  done  to  the  bridge  at  Coatesville,  except  painting  the  sheet 
iron  roof  with  coal  tar.  But  one  hundred  and  fifty  dollars  will  be  needed  for 
it  the  present  year. 

year’s  business  adds  much  to  the  cost  of  the  repairs  to  the  bridge 
over  Valley  creek.  It  sunk  several  inches  shortlj^  after  it  was  erected,  and 
every  year  additional  trussels  are  necessary  to  prevent  its  going  any  further. 
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The  estimates  to  repair  it  for  the  present  year  are  as  follow: 


Lumber  and  iron  work . . . . . . . . . . .  $400  00 

Carpenter  work . . .  300  00 

Stone  and  masonry . . . *. .  225  00 


925  00 


Two  spans  of  the  Downingtown  bridge  is  on  trussel  work,  and  should  be 
filled  with  earth  next  summer.  Ten  thousand  Sjeven  liundred  yards  will  be 
required,  costing  thirty-four  hundred  dollars.  To  repair  the  farm  and  county 
bi’idges,  will  cost  eight  hundred  and  fifty  dollars. 


IMPROVEMENT  OF  SOUTH  TRACK. 


After  the  passage  of  the  act  for  the  sale  of  the  public  works,  indeed  while 
it  was  under  discussion,  the  re-laying  of  the  track  and  other  improvements 
contemplated,  were  suspended  until  after  the  day  fixed  for  their  being  offered 
for  sale,  viz:  the  24th  of  July.  The  best  season  for  having  new  work  in 
progress  was  thus  lost,  our  hands  had  scattered,  and  from  uncertainty,  no 
material  was  prepared  for  further  prosecution  of  the  work.  Nearly , another 
month  elapsed  before  proper  arrangements  and  facilities  could  be  made  for  a 
rapid  continuance  of  the  improvements.  The  fall  months  being  unusually 
wet,  was  another  cause  of  retarding  the  work  of  re-laying,  though  with  ail 
these  interruptions,  we  have  been  fortunate,  enough  to  complete  half  the  num¬ 
ber  of  miles  that  I  stated  in  my  last  report  could  be  laid.  Thirty-four  miles 
could  easily  have  been  renewed,  if  the  spring  and  summer  months  had  not 
been  lost,  to  the  great  injury  of  the  interests  of  botn  State  and  those  doing 
business  on  the  road.  The  renewal  of  either  track  has  been  greatly  delayed. 
The  north  track  was  commenced  in  1850.  Two  years  would  have  given 
abundance  of  time  to  complete  it,  and  both  tracks  should  have  been  finished 
when  the  soutli  track  was  commenced.  It  is  needless  to  enumerate  the 
causes  of  the  numberless  delays  in  the  prosecution  of  this  work,  as  they  were 
of  such  a  character  as  to  be  entirely  beyond  the  control  of  the  Board,  or  those 
employed  under  them. 

It  would,  doubtless,  be  a  satisfaction  to  the  traveling  ana  ousiness  commu¬ 
nity  to  be  informed  b}?'  the  1st  of  December,  1856,  that  the  tracks  of  the  Co¬ 
lumbia  and  Philadelphia  railroad  were  in  a  good  and  safe  condition.  This 
desirable  end  can  be  effected,  if  you  can  prevail  upon  the  Legislature  to  grant 
an  appropriation,  sufficiently  large  for  the  entire  renewal  of  the  remaining 
portion  of  the  old  south  track,  permitting  us  to  begin  the  work  early  in  the 
spring,  and  placing  no  obstacles  in*  the  way  of  prosecuting  the  work  with 
vigor. 

In  the  report  of  1854,  1  stated :  ‘‘There  is  yet  undrawn  of  last  year’s  appro¬ 
priation,  seventy-five  thousand  one  hundred  dollars,  which  will  re-lay,  using 
the  old  material  on  hand,  about  eleven  miles,  if  an  appropriation  of  uvo  hun¬ 
dred  thousand  dollars  is  made,  about  thirty-four  miles  of  the  south  track  can 
be  re-laid  the  coming  season.” 

There  has  been  drawn  from  the  Treasury  and  expended,  the  re¬ 


mainder  of  appropriation  per  act  of  May  9,  1854...  .  .  $75^100  00 

Do.  of  the  appropriation  per  act  of  May  7,  1855... .  58^000  00 

Debts  contracted . . .  6^000  00 


Expended  to  lay  seventeen  miles 


139,100  00 


Leaving  one  hundred  and  thirty-three  thousand  dollars  for  the  other  seven¬ 
teen  miles  as  contemplated  to  be  laid,  and  1  think  will  be  sufficient,  as  the 
part  completed  runs  through  the  limestone  region,  and  the  ballast  cost  more 
than  it  will  on  the  eastern  part  of  the  road. 
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Length  of  south  track.  . .  80  miles. 

Of  which  there  is  new  track  from  Philadelphia  to  White  Hall.  .  9.5 

New  track  laid  and  reported  in  1854 .  d.O 

New  track  laid  on  new  sections .  3.5 

New  track  laid  in  different  places .  1.0 

- 20 

Old  track  1st  of  December,  1854 .  60 

Re-laid  in  the  year  1855 . . .  17 

Leaving  of  the  old  track  December  1,  1855 .  43  miles. 


The  seventeen  miles  laid  the  past  season,  are  between  the  Bird-in-Hand 
and  the  forty-one  mile  post  standing  east  of  Parkesburg,  and  there  are  now 


twenty  miles  of  continuous  new  track. 

To  renew  the  forty-three  miles  will  require . . . . . .  $367,000  00 

Appropriation  of  May  7,  1855,  available . . . .  186^000  00 


Required  for  the  completion  of  track,...,- .  181,000  00 


If  this  sum  is  appropriated,  and  the  Treasury  is  in  a  condition  to  furnish 
the  funds  as  required,  the  track  can  be  completed  by  the  first  of  the  year  1857. 

TELEGRAPH. 

When  the  State  granted  the  telegraph  company  the  right  of  erecting  poles 
and  the  completing  of  a  line  of  telegraph  along  this  road,  the  State  reserved 
the  right  or  privilege  of  using  the  wire  for  sending  messages  connected  with 
the  business  of  the  road.  This  privilege  the  company  has  never  refused  to 
extend,  but  in  a  majority  of  instances  it  is  rendered  valueless,  as  the  greater 
part  of  our  messages  require  immediate  transmission,  which  it  is  often  impos¬ 
sible  to  obtain  from  a  company  doing  so  extensive  a  business.  To  avoid  the 
uncertainty  and  delay  attending  the  use  of  the  old  telegraph,  the  Pennsyl¬ 
vania  railroad  company  has  built  a  separate  line  over  their  road,  and  are  now 
extending  it  (with  your  permission,)  over  this  road,  ycu  having  reserved 
the  right  of  making  attachments  to  the  wires,  and  of  sending  despatches  rela¬ 
tive  to  business  connected  with  the  management  of  the  road. 

1  would  recommend  that  the  State,  instead  of  making  attachments  to  the 
wire,  should  put  up  a  wire  of  her  own,  using  their  poles.  We  live  in  an  age 
of  improvement,  and  unless  we  keep  pace  with  the  spirit  of  the  times  and 
take  advantage  of  them,  we  are  unable  to  do  business  as  promptly  and  satis¬ 
factorily  as  those  who  adopt  them. 

We  should  have  five  telegraph  stations.  At  most  of  these  the  operators 
would  be  no  expense  to  the  State,  as  the  payment  of  them  would  be  borne  by 
the  citizens  of  the  place.  A  line  of  wire  and  the  charge  of  erection  would 
amount  to  three  thousand  dollars. 

1  would  refer  your  to  Statement  No.  9,  for  the  estimates  for  the  year  1856. 

All  of  which  is  respectfully  submitted. 

J.  B.  BAKER, 
Superintendent. 


3*  P.  &  C.  R. — Ex.  Doc. 
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REFERENCES. 


Statement  No.  1,  will  show  the  accounts  of  the  Superintendent  of  Motive 
Power,  and  Supervisor  of  Repairs  with  the  State  Treasurer. 

Statement  No.  2,  will  show  the  account  of  the  Superintendent  of  the  im¬ 
provement  of  the  tracks  with  the  State  Treasurer. 

i  « 

Statement  No.  3,  will  show  the  expenses  of  the  motive  power  department 
for  the  fiscal  year  of  1855. 

Statement  No.  4,  will  show  the  expenses  of  the  repair  department  for  the 
fiscal  year  of  1855. 

Statement  No.  5,  will  show  the  expenditures  for  the  relaying  of  the  South 
track  during  the  year  1855. 

Statement  No.  6,  will  exhibit  the  different  appropriations  made  for  the  Co¬ 
lumbia  and  Philadelphia  railroad,  for  the  year  1855,  the  amount  drawn  dur¬ 
ing  the  year  and  balance  in  the  Treasury,  November  30,  1855. 

Statements  Nos.  7  and  8,  will  exhibit  the  passenger  travel  on  the  Columbia 
and  Philadelphia  railroad  j  also,  on  the  West  Chester  road  during  the  year. 

Statement  No.  9,  contains  the  estimates  for  the  year  1855. 
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STATEMENT  No.  1, 

Showing  the  accounts  of  the  Superintendent  of  Motive  Power ^  and  Supervisor  of 
Repairs  with  the  State  Treasurer^  for  moneys  drawn  and  expended  from  De¬ 
cember  1,  1854,  to  November  30,  1855. 

DE. 


Balance  of  motive  power  appropriation.  May  9,  1854 .  $49,842  57 

Do . do . after  Dec.  1,  1854,  act  May  9,  1854..  .  48,000  00 

Balance  due  Commonwealth,  Nov.  30,  1854,  after  Dec.  1,  1844, 

act  May  9,  1854 . . .  24  44 

Motive  power  appropriation,  act  May  7,  1855 .  251,353  34 

Do . ,  .,do . after  Dec.  1,  1855,  act  May  7,  1855,  11,646  66 

Repair . do . do.  .  , .  1854.  .  .do.  .  .9,  1854,  22,000  00 

Do . do . .  act  May  7,  1855 .  52,000  00 

Do . .  .do . debts  of  1854,  act  May  7,  1855.  .  . .  8,958  93 

Farm  and  road  bridges  for  year  1854 .  3,000  00 


CR. 


446,825  94 


Motive  powder  vouchers  settled,  act  May  9,  1854.. ,  $49,387  68 
Balance  due  Superintendent,  settlement  November 


30,  1854,  act  May  9,  1854 . . . .  454  93 

Motive  power  vouchers,  settled  act  May  9,  1854, 

after  December  1,  1854 .  48,024  45 

Motive  power  vouchers,  settled  act  May  7,  1855..  .  251,352  80 
Motive  power  vouchers  settled  after  Dec.  1,  1855, 

act  May  7,  1855 . .  .  11,646  66 

Repair  vouchers  settled,  after  Dec.  1,  1854,  act  May 

9,1854 .  22,000  00 

Do.... do . do.  .act  May  7,  1855 .  51,999  57 

Do.... do . do.  .debts,  1854 .  8,958  84 

Farm  and  road  bridges  for  1854 .  3,000  24 

-  446,825  17 


Due  Commonwealth..  . .  77 


I 
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,  STATEMENT  No.  2, 

Showing  the  account  of  the  Superintendent  of  the  improvement  of  the  tracks 
with  the  State  Treasurer^  for  moneys  drawn  and  expended^  f  om  December  1, 
1854,  to  Jfovemher  30,  1855. 


DR. 


Balance  of  appropriation,  act  May  9,  1854.^ . 

Cash  from  Treasurer,  appropriation,  act  May  7,  1855 


CR. 


$75,100  00 
58,000  00 


133,100  00 


Vouchers  settled,  per  act  May  9,  1854. . . . 

Do . . .  .do.  .  .  ...do.  •  .l\4ay  7,  185o  ...  .*  . .  .  . . 

Balance  due  Supt.,  Nov.  30,  1854,  per  settlement.  . 


$73,877  62 
58,001  27 
1,222  41 

-  133,101  30‘ 


Due  Superintendent  on  improvement  of  tracks .  1  30 

Due  Comm’th  on  M.  P.  and  repair  accounts — statement  No.  1 .  .  77 

Due  Superintendent  on  all  accounts. . . . . .  53 
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STATEMENT  No.  3, 

Showing  the  detail  of  expenses  of  the  motive  power  department^  for  the  fiscal  year 

ending  JVovember  30,  1855. 


Parkesburg  shops,  labor.  .......  . . 

Locomotive  engineers . 

Do  .  .  .  .firemen . 

West  Philadelphia  depot  labor . 

Columbia . do . 

Moving  and  inspecting  wood  and  coal... 

Sawing  and  splitting  wood . 

Watermen  and  watchmajO . i 

Superintendent  and  clerk . 

State  and  local  agents . . 

Horse  power  at  Phila.  and  Columbia.. 

Castings  for  locomotives . 

Wood.  .  .do . do . 

Coal,  anthracite  and  bituminous . 

Oil,  gas  and  cotton  waste . . . 

Material  for  repair  of  engines . 

New  locomotives. . . 

Laying  pipe  and  repair  of  water  stations 

Water  rent  to  companies . 

Repair  of  engines  at  other  establish¬ 
ments . . 

Rent  of  coal  and  wood  wharves . 

Stationery  and  printing . 

Turn-table,  steam  hammer  and  addi¬ 
tions  to  West  Philadelphia  depot..  . 

Miscellaneous . 

Parry’s  patent  anti-fricftion  box . 


Am’t  paid. 

Am’t  due. 

Total  for 
year  1855. 

$25,818 

06 

$25,818 

06 

37,147 

50 

$5 

00 

37,152 

50 

23,591 

25 

60 

00 

23,651 

25 

11,203 

15 

11,203 

15 

11,198 

15 

11,198 

15 

6,163 

89 

6,163 

89 

4,184 

06 

4 , 1 84 

06 

4,187 

40 

4,187 

40 

2,190 

00 

2,190 

00 

9,670 

75 

408 

00 

10,078 

75 

3,761 

30 

1 

,063 

00 

4,824 

30 

5,801 

72 

o 

,405 

24 

8,206 

96 

51,319 

08 

6 

,798 

48 

.58,117 

56 

73,037 

96 

4 

,692 

85 

77,730 

81 

9,448 

99 

473 

35 

9,922 

34 

16,263 

09 

6 

,699 

97 

22,963 

06 

19,500 

00 

20 

,000 

00 

49, .500 

00 

1,355 

86 

1 

,338 

28 

2,694 

14 

1,175 

00 

450 

00 

1,625 

00 

1,881 

78 

24 

19 

1,905 

97 

16 

66 

425 

00 

441 

66 

267 

85 

77 

37 

345 

22 

5 

,514 

32 

5,514 

32 

1,069 

30 

269 

88 

1,339 

18 

1,100 

00 

1,100 

00 

321,352 

80 

60 

,704 

93 

382, '\57 

73 

30 


KEPOKT  OF  SUPERINTENDENT  OF  THE 


STATEMENT  No.  4, 

Showing  the,  expenses  of  the  repair  department  in  detail,  for  the  fiscal  near  endins 

Kommher  30,  1855. 


Wages  paid  laborers . . 

Do.  .  .  .foreman . 

Do.  .  .  .bridge  tenders . 

Do.  . .  .assistant  supervisor 

Horse  hire  on  sections . . 

Masonry  at  bridges . 

Downingtown  bridge . 

Carpenters  at  other  bridges. . .  » , 

Cross-ties . . 

Frog  and  chair  castings . 

Smith  work . . . 

Lumber  for  bridges . 

Hardware . 

Hand  cars  for  sections . 

Railroad  iron . 

Miscellaneous . . 


Am’t  paid. 

Am’t  due. 

Total  am’t 
foryear  1855. 

$53,142  79 

$5  25 

$53,148  04 

6,958  75 

6,958  75 

2,894  10 

31  00 

2,925  10 

912  50 

912  50 

1,768  04 

1,768  04 

164  60 

164  60 

1,159  59 

17,698  24 

18,857  83 

1,099  02 

288  55 

1,387  57 

2,074  68 

1,271  87 

3,346  55 

1,484  90 

1,394  34 

2,879  24 

909  91 

759  74 

1,669  65 

933  09 

1,606  35 

2,539  44 

347  19 

59  40 

406  59 

132  00 

132  00 

7,000  00 

7,000  00 

18  41 

185  69 

204  10 

73^,999  57 

30,300  43 

104,300  00 
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STATEMENT  No.  5, 

Showing  the  expenditures  in  detail  for  the  re-laying  of  the  South  tracks  during 

the  fiscal  year  ending  J^ovember  1855. 


Labor — laying  track  and  supervision . .  $22,134  47 

Hauling  and  distributing  ballast . . .  6,570  09 

Do  . . . . do ... .  ties  and  iron ....  •  •  •  •  •  •  •  •  *  3,361  90 

Carpenters  repairing  ballast  cars .  209  37 

Cross-ties . . . .  .  .  15,864  70 

Railroad  iron  . . . 54,717  06 

Stone  for  ballast . . . 9,332  69 

Spikes,  spike  iron  and  hardware . 6,105  39 

Chair  and  frog  castings . 3,381  30 

Wood  for  locomotives,  tie  iron  and  ballast  trains .  1,588  90 

Locomotive  engineers .  1,887  25 

Do.  ..  .firemen  . . . 516  60 

Civil  engineer  and  axeman . 1,223  75 

Oak  timber  for  track  through  the  Gap .  1,412  89 

Track  back  of  Columbia  depot .  268  75 

Cars  for  hauling  ballast .  928  03 

Smith  work,  repairing  and  making  tools. . . . .  692  99 

Oil  for  locomotives  and  tie  and  ballast  cars .  396  09 

Miscellaneous . 286  67 


130,878  89 


32  ***  ^REPORT  OF  SUPERINTENDENT  OF  THE 


STATEMENT  No.  6, 


Showing  the  different  appropriations  made  for  the  Columbia  and  Philadelphia 
railroad^  by  the  act  of  Assembly^  May  7,  1855,  the  different  amounts  drawn 
from  the  Treasury  during  the  fiscal  year  ^together  with  the  balance  remaining  in 
the  Treasury  December  1,  1855. 


Appropriation  for  the  south  track .  $250,000  00 

Amount  drawn  and  expended .  58,000  00 

In  Treasury  December  1,  1855 . . $192,000  00 


Appropriation  for  motiv^e  power .  313,000  00 

Amount  drawn  and  expended . .  .  251,353  34 

In  Treasury  December  1,  1855  . . . . . .  . . 

Appropriation  for  repairs  . .  82,300  00 

Amount  drawn  and  expended . .  52,000  00 


In  Treasury  December  1,  1855 . 


Appropriation  for  motive  power  after  December. 


1,1855 .  70,000  00 

Amount  drawn  and  expended .  11,646  66 


In  Treasury,  December  1,  1855 


61,646  66 
30,300  00 


58,353  34 


342,300  00 


Total  sum  undrawn,  December  1,  1855 
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STATEMENT  No.  8, 

Showing  the  number  of  miles  traveled  by  Passengers,  and  tolls  paid,  over  the  Columbia  and  Philadelphia  railroad  during  the  year  1855. 
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KEPORT  OF  SUPERINTENDENT  OF  THE 
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STATEMENT  No.  9, 

Showi7ig  the  necessary  appropriations  required  for  the  Columbia  and  Philadelphia 

railroad^  for  the  year  1855. 

MOTIVE  POVTER  DEPARTMEXT. 


Running-  expenses . 

Superintendence,  &c . 

Eleven  new  locomotives . . . 

Machinery  for  Parkesburg  and  Columbia  shops.  . 
Additions  to  round  house  at  West  Philadelphia.  . 


$313,600  00 
47,000  00 
118,000  00 
2,650  00 
1,600  00 

-  $482,850  00 


REPAIR  DSPARTMEXT. 


Labor  and  supervision  on  road .  62,912  00 

Ties,  lumber,  liardware  and  spikes .  7,500  00 

One  hundred  and  fifty  ton  T  rail  and  castings.  . .  11,700  00 

Smith  work  and  gravel  train .  3,400  00 

Twelve  hand -cars  for  sections .  780  00 

Repairs  for  Mill  Creek  bridge .  850  00 

Do.  . ,  .Coatesville.  .  .  .do .  150  00 

Do.  .  .  .Valiev  Creek,  .do .  925  00 


88,217  00 


DIPROVEMEXT  OF  TRACK  AXD  ROADWAY. 


For  the  completion  of  South  track .  $181,000  00 

New  bridge  over  Little  Conestoga .  11,900  00 

Filling  up  five  spans  with  earth,  .do .  ’14,000  00 

.  Completing  embankment.  Big  Conestoga. .  .  3,500  00 

New  bridge  over  Strickler  dam .  2,200  00 

Filling  up  two  spans  with  earth  at  Downing- 

town.  . . . . . .  3,400  00 


216,000  00 


787,067  00 
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STATEMENT  No.  11, 

* 

Showing  the  number  of  'passenger  and  freight  cars  hauled^  and  the  number  of  trips  and  miles  run  by  engines  employed  in  the  different  services 

for  each  month  in  the  year  1855. 
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PHILADELPHIA  AND  COLUMBIA  RAILROAD 
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Statment  of  Cars  and  Tonnage  cleared  at  Philadelphia  office^  and  tolls 


No.  of 
cars. 

Tolls. 

# 

First  Class. 

Second  Glass. 

Weight. 

Tolls. 

Weight. 

Tolls. 

Local  fr’t  to  Columbia. . 

81 

4, 138i 

$4,923  44 

1,029,400 

$1,387  28 

3,166,100 

$3,284  28 

Canal,  .do . do . 

81 

1,024 

1,311  70 

1,393,900 

2,773  52 

6, 255, 600 

9,335  09 

Penn’a  R.R.  local  to  Co- 

lumbia . 

81 

26,437 

32,277  04 

3,267,100 

4,299  42 

9,036,200 

8,983  46 

Pa.  R.  R.  through  freight 

81 

17,753 

45, 862, 500 

51,464  88 

37,319,300 

28,586  44 

Dillerville . 

70 

6,670| 

7,373  56 

2,753,100 

3,276  06 

9, 929, 000 

8,511  26 

Lancaster . 

68 

3,524| 

3,778  32 

1,479,400 

1,683  92 

6,495, 300 

5,449  22 

Bird  in  Hand,  Mill  Creek 

and  Landisville . 

62 

1,684 

1,547  16 

148, 200 

151  20 

778,200 

688  38 

L.  Place,  Paradise,  Con- 

cord,  Grordenville . 

57 

2,838| 

2,481  29 

430, 000 

435  92 

1,451,300 

1,072  04 

Kinzer’s  andBellmont... 

65 

4331 

361  28 

39, 900 

35  08 

leO, 700 

71  75 

Gap  and  Bellview . 

51 

710 

550  10 

112,200 

104  40 

482,600 

298  51 

Penningtonville,  Christi- 

/ 

ana,  Nobleville . 

48 

2,693 

2,002  84 

304, 900 

278  50 

1,409,400 

894  65 

Parkesburg  &  Chandler’s 

43 

854 

682  24 

120, 500 

93  95 

823,000 

493  00 

Coatesville,  Midway  and 

Cain . 

38 

1,757 

1,057  19 

175, 700 

145  24 

2,092,200 

1,137  97 

Downingtown,  Gallagher- 

ville,  Thorndale . 

34 

788 

425  68 

109,500 

66  37 

948,400 

436  98 

PaolijW.C.  intersection. 

Wayne,  Oakland . 

23 

1,821| 

632  87 

480, 500 

198  48 

3,185,700 

1,075  80 

Morgan’s  Corner  &  Eagle 

14 

249| 

59  28 

25, 600 

8  06 

158,700 

39  09 

Athensville  &  White  Hall 

9 

5361 

80  85 

800 

16 

7,800 

1  25 

Hestonville  and  Liberty- 

ville  . . 

4 

474 

44  88 

74,387 

59,489  72 

57, 733, 200 

66,402  44 

83, 589, 500 

70,209  17 

128,866 1  tns 

41,794|  tns 

PHILADELPHIA  AND  COLUMBIA  RAILROAD.  41 


collected  on  the  same  during  the  fiscal  year  ending  J\^ovember  30,  1855. 


Third  Class. 

Fourth  Class. 

Fifth  Class. 

Total. 

Total 

thro’ tons 

W  eight. 

Tolls. 

W  eight. 

Tolls. 

Weight. 

Tolls. 

Tons. 

Tolls. 

81  miles. 

629, 800 

$517  20 

1.999,600 

'$1,416  45 

!  340,300 

$114  55 

3,582 

$6,669  76 

3,582 

2, 060, 700 

4,549,800 

2,286  10 

3,416  45 

•9,619,300 

5,592,300 

9,616  29 

3, 209  55 

1 

9,664 

12,053 

24,011  00 

20,-513  17 

9,664 

1,660,500 

604  29 

'  12,0-53 

9.747,700 
4, 145, 400 

5,611.25 
2,722  56 

85,217,100116,033  41 
4,443,200!  2,268  42 

4,391,300 

1,162,500 

1,344  67 

64,073 

12,831 

101.695  98 
18,122  97 

I  64, 073 
,  11,088 

2,492, 100 

1,608  38 

5,128,800 

2,677  03 

366  34 

8,379 

11,782  89 

1  7,038 

84, 700 

49  59 

116,900 

51  39 

882,500 

243  04 

1,005 

1,083  60 

769 

544,100 

320  91 

378,-500 

171  45 

1,643,400 

462  37 

2,223 

2,462  69 

1,564 

37, 400 

20  53 

30,800 

13  43 

174,000 

41  75 

191 

182  54 

130 

93, 400 

48  88 

293,700 

127  18 

342,100 

87  33 

637 

666  30 

401 

1,404,900 

703  36 

263,500 

389  72 

867,900 

187  48 

2.475 

2,453  71 

1,467 

326, 100 

157  12 

548,500 

210  08 

243,400 

53  56 

1,030 

1,007  71 

547 

501,100 

220  78 

2,054,000 

723  80 

701,600 

157  49 

2,762 

2,385  28 

1,298 

330,800 

127  22 

725,600 

215  85 

200,200 

37  26 

1,157 

883  68 

485 

959,200 

240  77 

2,039,-500 

476  98 

1,190,100 

164  86 

1 

3,927 

2,156  89 

1,115 

163, 600 

32  81 

395,800 

63  61 

256,200 

25  78 

500 

169  35 

86 

69, 200 

8  90 

634,400 

68  31 

2,954,900 

206  23, 

1,833 

284  85 

203 

28, 900 

2  02 

43,000 

3  12 

4,704,400 

171  74 

2,388, 

176  88* 

118 

28, 16S, 900 

18,092  83 

70,224,500 

37, 736  07 

21,715,300 

4,268  74 

130,715 

196,709  25; 

115,685 

14, 084| tns 

35,112itns 

10,857|tns 

! 

• 

Number  of  market  men  and  tolls  paid  to  different  stations  be-  i 

tween  Philadelphia  and  Bellview . |  1,128  385  42 

Motive  power  toll  on  tolls  paid  to  different  stations  on  the  West  j 

Chester  road  . . . . . . . i . !  430  83 


Statement  q/*  Cars  and  Tonnage  going  East  cleared  at  Paoli  office^  and  Tolls  collected  on  the  same  during  the  fiscal  year  ending  JYovem- 

ber  30,  1855. 
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REPORT  OF  SUPERINTENDENT  OF  THE 


Statement  of  Cars  and  Tonnage  going  West^  cleared  at  Lancaster  office. 


'  West; 

From  the  following  points  to 
Columbia. 

No.  of 
cars. 

Wheel  toll. 

First  Class. 

Second  Class. 

lbs. 

Tolls. 

lbs. 

Tolls. 

Penningtonville . . 

944 

$783  44 

7,20( 

$2  08 

6, 500 

$3  21 

NTnblPivillf*..  . r . 

96 

47  22 

Christiana . 

191 

91  68 

2,00i 

1  22 

2,600 

1  20 

^Ta.p  . . . . . 

649 

246  15 

Kinzer’s . 

111 

44  96 

3,000 

1  53 

Bellraont  . . . 

152 

57  00 

5,600 

78 

L.  Place . 

996 

858  56 

'500 

19 

1,500 

80 

Parfl.di  sp . . 

188 

64  86 

Concord . 

497 

164, 01 

2,000 

86 

2,000 

68 

Fn.irvifiw . 

99 

31  19 

Bird  in  Hand . 

953 

271  60 

2,600 

97 

1,200 

25 

Mill  Creek . . . 

249 

63  49 

2,000 

70 

2,000 

54 

TTonton’s . 

61 

13  72 

Lancaster . 

8,509 

1,531  62 

1, 112, 900 

267  10 

449, 400 

86  28 

Lancaster  to  Dillerville . 

780 

58  50 

1,545, 100 

162  23 

21,400 

1  82 

14,375 

5,828  00 

2,682, 900 

437  66 

486, 500 

94  78 

tonsl,341| 

tons  243| 

I 


1 


4 


PHILADELPHIA  AND  COLUJIBIA  RAILROAD 


ahd  Tolls  collected  on  the  same  duiing  the  fiscal  year  ending  A  of.  30,  1855. 


Third  Class. 

Fourth  Class. 

Fifth  Class. 

ZJL 

5 

Total. 

Total 
-  through 
tons  ol 
81  miles. 

lbs. 

Tolls. 

lbs. 

Tolls. 

lbs. 

Tolls. 

j  Tons 
!  cleared. 

Tolls. 

2,600 

I  $.  98 

1,500 

$  48 

8| 

1  $6  7a 

3| 

8,800 

1 

$2  82 

32 

30 

27 

S5| 

03 

—  A 

1 

>  1 

io| 

54 
21i 
59i 
1.041‘ 
932  : 

6  01 

21  42 
1  53 

78 

99 

•  ••••• 

.  4  63 
4  67 

22  19 
6  13, 

16  651 
422  06! 
181  00 

1  0  J 

!  iox 

1 
s 

1 

4- 

***•••••• 

01 

^  rv 

12s 

4| 

11* 

154 

57  i 

71,400 

21  42 

1 

24 

23; 

DOi 

21 

19' 

17 

loi 

12| 

5; 

4, 700 

1  29 

•  •••*•  «••• 

7,800 
21,20C> 
99,400 
5, 000 
88, 600' 
450,000 
238, 500 

•  •••«••• 

1  80 
4  67 
19  83 
89 

13  96 
59  40 

14  31 

•  •  •  • 

•  •••«» 

4,800 
4, 100 

1  14 
94 

30. 000 
30, 000 
21,700 
50, 000 

3  C6 
2  70 
1  82’ 
2  CO 

47, 800:. 
9,200 

7  46 
64 

75, 100 

13  22 

983, 400 

136  75 

140, 500 

12  40 

( 

, 

tons  2. 1844- 

694  81 

i 

2664 

tons  374' 

tons  491| 

tons  70i 
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•  EEPORT  OF  SUPERINTENDENT  OF  THE 


Statement  of  Cars  and  Tonnage  going  East,  cleared  at  Columbia 


• 

From  Columbia 
office  to  the  follow¬ 
ing  stations. 

Distance.. 

No,  of 
cars. 

Tolls. 

First  Class. 

Second  Class. 

• 

Third 

lbs. 

Tolls. 

lbs. 

Tolls. 

lbs. 

Foun.  R.  R., local.. 
Do. . .  .through 

81 

81 

81 

81 

71 

65 

59 

56 

49 

48 

46 

42 

38 

37 

84 

32 

30 

25 

23 

22 

20 

IS 

17 

n 

6,035-1 ! 
38,804A 
5,210 
2,644 

ig7,805  73 

779,800 

1,579,600 

257,300 

114,700 

$1,087  08 
1,826  23 

3,.579.30(!j 

13,004,400 

1,179,000 

218,100 

$3,.551  53 
10,279  43 

$2,038,000 

7,958,200 

2,653,300 

793,700 

175,900 

308,200 

Line  to  Phila . 

Columbia,  local. . . . 

165  76 

251  61 

White  Hall . 

Eagle . 

143 
682i 
110 
63511 
347  i 
177 
1,892 
170| 
380 
8101 
360 
6534 
3374 

•«•«••••• 

»*•••••*• 

••••**•••• 

a  •••••**• 

W.  Chester,  inter’n, 
Steamboat . 

379,400 

1,076,000 

%•••  •••••• 

Downingtown . 

«  «•••«••• 

•  ••••***• 

aa****«** 

•ao« 

Thorndale . 

Chandler’s . 

Farkesburg . 

Fenningtonville. . . . 
Christiana. ........ 

Gap . 

Belmont.’ . 

7,500 

46  00 

57,400 

•  39  61 

•  •••••*•» 

•  •••••»•• 

•  •••««••• 

••••••••• 

■  •••  ••••** 

a  ae*****a 

aa**  •••«** 

aasaa***** 

Paradise . 

Concord . 

Fairvdew . . 

'372 

168 

«•••••••« 

••••••••* 

•  •••••a*** 

•  •••<••••• 

Bird  in  Hand . 

194' 

8,6714 

188 

Mill  Creek . 

1,667,900 

443  07 

.725,700 

166  56 

•Do.  .cars  spec. coal 

•  • 

Empty  cars., ... . 

71,3304 

686 

7,805  73 
765  8C 

j4,474,30( 

;tons2,237 

3,568  14 

19,303, 90( 
tohs  9,682 

14,288  74 

' 

17,140,500 

tons8,570f 

72.0161 

8.571  03 

,!  •  .  - 

PHILADELPHIA  AND  COLHHBIA  RAILPOAD. 
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office,  and  tolls  collected  on  the  same  during  the  fiscal  year  1855. 


Class. 


Tolls. 


$1,581  08 
4,226  96 


801  79 
132  27 
244  41 


268  19 
684  39 


68  71 


265  00 


Fourth  Class. 


lbs. 


Tolls. 


Fifth  Class, 
lbs.  I  Tolls. 


30, 478, 300  $18, 538  26 
135,614,000  62,188  82 
14, 921,100 
8,506,900i 
172,600j 
306, 100, 

8,250,800; 

222,000j 
2, 328,2001 
1,231,5001 


76, 100 
4,502,300 
420, 500 
971,900 

4. 229. 600 
l,631,900i 
1,420, 400 

372, 100 

3.494.600 
1,423,000 

442, 700 
4,200,100 
730, 600 
16, 709,  700 


6,808  03 
546  08 
227  18 
1,946  90 
125  76 
1,190  54 
615  09 
38  31 
2,078  29 
185  05 
410  14; 
1,665  22 
627  69; 
512  24 
105  lOj 
1,008  06; 
381  85| 
107  07i 
972  83| 
152  13i 


568,800 


867,000 
562,800 
225, 200 
1,386,300 
99,  900 
1,486,000 
1,723,500 

1.246.800 
10,  970, 100 

931,300 

1,526,000 

1,977.200 

1,003,600 

3.772.800 
2,341,900 
6,  787, 600 

1. 652. 800 
809,800 

2, 300, 500 
774, 500 


T  otal  to  each  station . 


Tons. 


$174  28  18,722 

.  79,378 

9, 5051 


Tolls. 


310  81 
197  34 
73  94 
455  73' 
31  72' 
390  84 
411  64, 
269  33, 
2,332  92; 

218  60l 

352  67 
405  39 


$24,932  23 
78,521  44 


5, 250i 
455i 
419|; 
2,3i8i| 
350^1 
2,  445 
1,477| 
6614 
7,  736 
676 
1,415 


Total 
through 
tons  of 
81  miles. 


8,338  00 
876  29 
545  53 
2,402  63 
424  67 
2,265  77 
1,026  73 
307  64 
4,411  21 
403  65 
917  23 


2,493  02|  50,043,700  4,610  58'  35,352| 


8,272  80 

|tonsll8,828|j 

Luruber  cleared  by  Pennsylvania  railroad! 


tons  46, 529| 


18,  722 
79,^378 
9,  505i 
5,250t 
339t 
3361 
1,688| 
242i 
1,479 
875| 
3T5h 
4,01l| 
317 
646i 


Cleared  tons. 


1  1,317| 

854  IS 

X, 

52| 

5  2, 596| 

1,232  12 

96 1| 

3  1,357 

516  14 

418| 

}  5,141 

2,214  60 

I,459| 

.1  1, 538 

628  05 

417| 

1  626i 

241  69 

154-1 

i  a,  250 

1,273  67 

762A 

5|  752i 

247  39 

158 

5  35,352| 

7,978  23 

K  OOJl 

*»••«••• 

185, 846| 

143,833  25 

134, 152-1- 

6,796 

8,003  06 

6,796 

58, 692i 

30,524  57 

57, 958| 

12,404i 

15,804  50 

12,404 

263,740  il98,165  38! 

211,311i 
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REPORT  OF  SUPERINTENDENT  OF  THE 


Statement  of  Cars  and  Tonnage  going  East,  cleared  at  Lancaster  office, 


• 

From  Lancaster 
a,nd  Dillerville 
East  to 

No.  of 
cars. 

Wheel  toll 

First  Class. 

Second  Class. 

Third 

lbs. 

Toll. 

lbs. 

Tolls. 

lbs. 

i’hiladelphia . 

7,191i 

$8,050  66 

2,081,700 

$2,358  00 

1,273,500 

$1,071  66 

4, 965, 100 

Do.. . . 

3,471 

3,876  00 

359, 900 

404  47 

1,572,700 

1,337  03 

3,169,000 

Pnnli ......  ...... 

10 

7  65 

500 

45 

57,200 

f)o  . 

500 

43 

2,100 

1  39 

Sfp>amV>oat . . 

40 

27  60 

196,060 

Downingtown  .... 

25 

14  25 

21,100 

U  83 

10, 200 

5  62 

27,900 

Do . 

78 

43  75 

6,800 

4  53 

41,600 

21  72 

8,900 

Thorn  fl  ale . 

46 

23  46 

Do . . . 

173 

83  04 

1,800 

1  09 

500 

25 

Coatesville . 

112 

50  40 

22^000 

12  54 

33, 200 

.  14  94 

2,200 

Chandler’s . 

6 

2  43 

1,100 

56 

4,700 

1  90 

2, 900 

Parkesburg . 

8 

3  00 

2,600 

1  27 

9,600 

3  72 

1,600 

Penningtonville. . . 

7 

2  52 

500 

25 

20, 200 

4  61 

5,800 

Do . 

76 

25  08 

20, 000 

8  58 

19, 700 

6  72 

16, 300 

Christiana . 

52 

15  60 

1,200 

47 

48, 200 

14  94 

Gap . 

13 

3  51 

5^300 

1  86 

5i;600 

14  10 

3,900 

Belmont&  Kinzer’s 

76 

15  96 

1,500 

41 

4,100 

89 

T.pmnn  Pla.e.e . 

13 

2  34 

14, 300 

2  74 

3,600 

Ffiirview  . 

235 

'  31  72 

5^500 

81 

Bird  and  M.  Creek 

212 

22  26 

5,000 

70 

Dillerville . 

271 

20  33 

18^  000 

1  89 

7,700 

65 

12»H5^ 

12,321  56  2,549,500 

2,812  33 

3,119,400 

2,503  69 

8,460,400 

[1274f  tons 

1559f tons 

4230| tons 

PHILADELPHIA  AND  COLUMBIA  RAILROAD 
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and  Tolls  collected  on  the  same  during  the  fiscal  year  ending  J^ov.  30,  1855. 


Class. 

Fourth  Class. 

Fifth  Class. 

Distance.. 

Total. 

• 

Total 
through 
tons  of 
81  miles. 

Tolls.  • 

lbs. 

Tolls. 

lbs. 

Tolls. 

Tons 

cleared. 

Tolls. 

$3,291  04 

34,495,500 

$18,119  63 

22,700 

$6  63,70 

21,419A 

$24,846  96 

18,510i 

2  046  97 

15,686,200 

7,892  45 

68 

10,394 

11,680  92 

8,72.5| 

30  63 

• 

28^ 

31  08 

18 

o 

o 

CO 

6349 

2  45 

H 

94  68 

25, 000 

12  07 

46 

1101 

106  75 

62-2 

12  19 

3,600 

•  1  31 

41,000 

7  79 

38 

52 

41  71 

241 

3  69 

263  100 

86  81 

36 

1604 

116  75 

71 

392,400 

122  00 

34 

196i 

122  00 

824 

1,633,700 

522  78 

32 

818 

524  12 

323 

80 

737,400 

221  22 

30, 000 

8  55 

30 

412i 

258  05 

152| 

94 

800 

22 

27 

4f 

3  62 

.  11 

50 

13,000 

3  41 

25 

134 

8  y(, 

4~ 

1  74 

23,900 

5  02 

24 

,  4 

25 

11  62 

74 

•  4  48 

278, 100 

\  64  24 

22 

167 

84  02 

454 

298, 700 

62  72 

20 

174 

78  13 

43 

88 

51,300 

9  61>< 

18 

56 

26  53 

124 

71,900 

12  58 

119,500 

io  04 

14 

981 

23  92 

17 

56 

55,800 

7  36 

12 

36| 

10  66 

54 

300, 200 

29  72 

964, 100 

60  73 

9 

635 

91  26 

•  2 

640, 700 

41  63 

774,200 

36  54 

7 

660 

78  87 

57 

321,800 

19  31 

1,688,200 

67  53 

5 

l,017f 

89  38 

62f 

5,489  10'55,193,]00 

27,234  17 

3, 642, 900 

198  44 

36,482| 

38,237  73 

28, 234| 

27,596itn. 

182 tons. 

5  P.  A:  C.  R. — Ex.  Doc 
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REPORT  OF  SUPERINTENDENT  OF  THE 


Statement  of  cars  and  tonnage  going  East^  cleared  at  Parkesburg  office, 


Parkesburg  Office, 
cleared  East, 
From 

No.  of 
cars. 

Tolls. 

First  Class. 

Second  Class. 

Weight. 

Tolls. 

Weight. 

Tolls. 

TinnH  isvillfi . 

66 

115 

$122  31 

3,000 

$2  57 

Mill  Creek . 

63 

375 

385  38 

33, 400 

$32  77 

2,100 

1  48 

Bird-in-Hand ........ 

61 

973 

956  53 

468, 300 

423  81 

15,200 

10  25 

Fairview.' . 

60 

244 

234  90 

2, 100 

1  21 

Gordeuville . 

58 

731 

672  53 

27'  900 

18  16 

33, 600 

25  00 

Paradise  and  L.  Place, 

57 

2,218 

2,023  75 

66, 800 

36  40 

23, 500 

17  38 

Bellmont . . . . 

56 

347i 

307  20 

23,000 

14  50 

io,7oa 

6  84 

TCinzer’s . 

54 

74 

59  55 

3,000 

2  92 

Gap  and  Bellview .... 

51 

735 

511  88 

lolioco 

70  56 

370,660 

254  38 

Christiana  and  Noble’s 

48 

1,461 

1,152  02 

•193,000 

132  81 

197,400 

121  06 

Penningtonville. ..... 

47 

1,322 

1,031  06 

152,500 

91  65 

362,500 

221  19 

Parkesburg . 

44 

777 

563  96 

140,400 

83  94 

1,281,500 

775  59 

W ay  cars  average  .... 

14 

1,013 

216  65 

16,200 

4  82 

10,385i 

8,237  72 

1,227,600 

913  55 

2, 300, 100 

1,435  74 

tons  613| 

tons  1,150 

^  ^  / 

PHILADELPHIA  AND  COLUMBIA  KAILROAD.  51 


and  toll  collected  on  the  same^  during  the  fiscal  year  ending  JVov.  30,  1855. 


Third  Class. 

Fourth  Class. 

Fifth  Class. 

Total  to  each  station 

Total 
thro'  tons 
81  miles. 

Weight. 

Tolls. 

Weight. 

Tolls. 

Weight. 

Tolls. 

Tons. 

Tolls. 

17,100 
119, 70  ' 

$8  06 
69  11 

704, 100 

$350  03 

1.123  68 

2.124  74 

362i 

$360  66 
1,227  04 
2,971  60 

295 

980i 

2, 365, 200 

. 

1,260A 

56 1 , 200 

412  80 

4^  640i 000 
1,671,800 

2,842i 

1,893# 

24, 300 
149, 900 

14  36 

“5  A  —  -t  1  i 

750  23 

849i 

'765  80 

629 

90  11 

b,  109^ 00 
15,691,100 

2,359  07 

... 

2,660| 

2,492  34 

1,905 

625, 400 

446  12 

7,1 67  87 

8' 203| 

7' 667  77 

5,772# 

•57, 800 

31  13 

2, 550,  900 

1,154  40 

1,321 

1^206  87 

914^ 

900 

51 

464, 300 

206  66 

'234 

'210  09 

154| 

57,600 

29  65 

4,921^000 

2, 193  87 

. 

2, 725 

2,548  46 

1,715# 

65, 000 

3.5  76 

10^504^,600 

4,1  0  81 

. 

5' 480 

4' 410  44 

3,247# 

123, 900 

57  95 

8,318.200 

3^2.33  28 

4^  478i 

3,604  07 

2, 598# 

7 6, 600 

28  87 

8,720,200 

1,  412  .56 

. 

2,609i 

2,300  96 

1,417# 

2^688,900 

'476  21 

3,098,200 

259  47 

2' 9011 

'740  50 

501# 

1,879,400 
tons  939| 

1,224  43 

63, 350,200:26, 673  41 
tons  31,675' 

Toll  for  excess  weight. 

3, 098, 200 
tns.  1,549^ 

259  47 

35, 927f 

30,506  60 

198  54 

22, 024| 

Toll  for  market,  passenger  and  on  freight  cars  .... 

74  04 
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REPORT  OF  SUPERINTENDENT  OF  THE 


Recapitulation  of 


No.  of 
cars. 

Tolls. 

First  Class. 

Second  Class. 

Third 

Tons. 

Tolls. 

Tons. 

•  Toils. 

Tons. 

Philadelphia....’. . 

74, 387 

$59,489  72 

28, 866-p 

$66,4.02  44 

41,79}£ 

$70,209  17 

14,084-4 

Paoli . 

283 1 

296  45 

6  67 

n 

2  10 

Parkesbmg . 

5,714 

3,591  74 

34A 

45  76 

36 

30  92 

5 

Lancaster . 

14, 375 

3,828  00 

1,3414 

437  66 

243^ 

• 

94  78 

374 

.94,  7591 

67,115  91 

30,247| 

66,892  53 

42,075f 

70,336  97 

14,127 

# 


Recapitulation  of 


Columbia . 

Lancaster . 

72,0164 
12,1154 
10, 3854 
4,5944 

$8,571  03 
12,321  56 
8,237  72 
3,  360  81 

14,6414 

1,274| 

613| 

938 

$19,372  64 
2,812  33 
9! 3  55 
818  17 

9,682 
1,559| 
1, 150 
3,814 

$14,2S8  84 
2,603  69 
1,435  74 
3,268  42 

8,5704 

4,2304 

939| 

499-4 

Parkesburg . 

Paoli . 

Lumber  from  Co¬ 
lumbia  . . . . 

99,112 

32,491  12 

17,468 

23,916  69 

16, 205f 

21,496  69 

11,2391 

rniLADELPHIA  AND  COLUMBIA  RAILRoS.  ^ 


53 


/  * 

Freight  business  West. 


Class. 

Fourth  Class. 

Fifth  Class. 

Total. 

Total 
through 
tons  of 
81  miles. 

Tolls. 

Tons. 

Tolls. 

Tons. 

Toils. 

Cleared  tons. 

'  Tolls  on 
freight  &  ct  rs 

$18,092  83 

35,112i 

$38,181  00 

10, 857 1 

$4,268  74 

130,7151 

395i 
2, 1841 

$256,644  56 
305  22 
3,767  03 
4,522  81 
*816  25 

115,085-1 

3| 

146^ 

266| 

6  20 
13  22 

319| 

491| 

185  90 
136  75 

12  40 

18,112  25 

35, 928f 

38,501  31 

10, 928 

4,281  14 

133,3021 

266,055  87 

1 16,102| 

Freight  business  East. 


$8,472  80 
4,489  10 
1,224  43 
394  20 

118,828i 

27,596i 

31,675 

6,212 

$102,924  50 
27,234  17 
26,673  41 
4,031  28 

105, 22U 
l,821i 
l,o49i 
94 

$45,102  36 
198  44 
259  47 
25  28 

■  256,9431 
36,482f 
35, 927| 
11,557^ 

6, 796A 

$198,732  17 
50,559  29 
,39,016  90 
11,969  56 

8,003  06 

204,515 
28, 2341 
22.0241 
4, 995f 

6,796i 

15,580  53 

,184,312 

100.863  36 

108,686i 

45,584  37 

347,708 

308-280  98|266,566 

^  *  ToU  on  market  men  paid  at  Philadelphia  of^ce. 
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